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In  our  professional  practice  we  have  frequently  been 
applied  to  for  a  treatise  on  Building,  to  which  the 
young  student  in  Architecture,  as  well  as  in  Building, 
might  refer  and  see,  in  an  erection  of  simplicity  or 
splendour,  the  necessity  of  studying  all  the  details 
essential  for  such  erection.  In  the  office  of  the  Archi¬ 
tect,  it  frequently  occurs  that  Buildings,  from  the 
variableness  of  practice,  are  only  taken  in  detached 
parts  as  the  work  proceeds  ;  and  in  the  workshop  of 
the  Builder  (where  they  have  drawings  and  specifications 
to  work  from),  the  workman,  or  pupil,  is  seldom  allowed 
to  see  them,  but  takes  his  instructions  from  the  fore¬ 
man  for  the  portion  of  work  to  be  executed;  conse¬ 
quently  he  has  little  opportunity  of  acquiring  the 
combined  information  requisite  for  the  artisan  in  the 
building  department  to  possess. 

Under  such  considerations  the  present  work  was 
projected  by  Mr.  Weale,  the  publisher  of  the  rudi¬ 
mentary  works  on  the  Arts  and  Sciences. 

We  have,  in  this  sketch  of  a  pair  of  dwellings, 
endeavoured  to  show  and  describe  the  manner  in  which 
a  building,  from  the  commencement  of  it  to  its  com- 
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pletion,  should  be  dissected  and  studied  in  its  various 
mechanical  departments,  and  how  they  work  and  com¬ 
bine  with  each  other. 

We  first  submit  a  set  of  probationary  drawings,  all 
drawn  to  the  same  scale,  and  then  show  the  requisite 
details,  as  they  would  generally  occur,  for  the  comple¬ 
tion  of  the  carcass,  and,  lastly,  the  finishings.  We 
have  also  divided  the  specification,  quantities,  and 
estimates,  into  corresponding  parts.  It  may  not  always 
be  desirable  to  make  such  a  distinction,  but  this  being 
a  rudimentary  work,  we  have  adopted  this  method  in 
order  to  make  it  as  intelligible  as  possible  to  the  stu¬ 
dent  in  the  Building  art.  We  have  also  given  as 
much  attention  to  the  drainage,  supply  of  water, 
ventilation,  &c.,  as  the  importance  of  such  an  erection 
demands. 

It  may  be  proper  to  observe,  that  we  have  not 
strictly  conformed  to  the  Metropolitan  Building  Act, 
but  have  endeavoured  to  show  how  to  erect  a  sub¬ 
stantial  building  with  every  attention  to  the  prevention 
of  such  casualties  as  buildings  of  this  class  are  fre¬ 
quently  liable  to. 

In  submitting  this  as  one  of  a  series  of  designs  with 
their ‘details,  allow  us  to  acknowledge  the  information 
quoted  from  the  rudimentary  series  of  scientific  works 
before  alluded  to,  as  we  have  freely  referred  to  any  of 
them  that  would  assist  us  in  conveying  our  views  in 
the  theoretical  and  practical  construction  of  buildings. 
Perhaps  no  one  is  more  liable  to  criticism  than  the 
architect  for  domestic  arrangements ;  consequently 
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there  are  few  who  devote  their  time  to  it.  An  archi¬ 
tect  justly  observes :  to  produce  a  building  fit  for  its 
purposes,  and  substantially  beautiful  at  the  same  time, 
is  a  good  step  towards  perfection.  And  probably  the 
allusion  to  street  architecture  might  with  benefit  be 
here  quoted. 

It  is  stated  that,  in  alluding  to  the  building  at  the 
corner  of  Fleet  Street  and  Chancery  Lane  : — “  It  is  a 
good  step  towards  that  perfection  which  the  commercial 
architecture  of  the  metropolis  may  reach.  Fleet  Street 
and  the  Strand,  transformed  into  a  succession  of  such 
edifices,  might  become  a  worthy  Corso  for  the  trading 
Home,  and  make  a  grand  connecting  point  between 
the  region  of  docks  and  warehouses  at  one  end,  and  of 
mansions  and  palaces  at  the  other.” 

The  building  referred  to  is  an  example  of  a  commer¬ 
cial  edifice.  It  were  better,  indeed,  that  the  elements 
of  mercantile  life  were  exemplified  in  its  habitations. 
We  have  surely  had  enough  of  doubtful  objects  in 
stucco,  &c.  :  sober  and  straightforward,  not  uncomely, 
are  the  operations  of  upright  tradesmen  ;  so  let  their 
offices,  warehouses,  and  shops,  be  truthful,  substantial, 
cheerful,  ornamental  piles.  Thought  is  not  thrown 
away  when  applied  to  the  improvement  of  our  streets 
and  mercantile  edifices.  A  man  will  carry  on  his 
affairs  with  a  healthier  and  clearer  mind,  surrounded 
by  buildings  of  the  class  we  are  now  writing  about, 
than  in  such  dens  of  darkness  as  some  of  the  buildings 
in  the  neighbourhood  of  Chancery  Lane. 

There  is  such  correspondence  between  outward  forms 
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and  shows,  and  inner  feelings  and  emotions,  in  all 
truthful  matters,  that  it  is  far  from  an  affair  of  indif¬ 
ference  in  what  manner  of  form  we  transact  our 
commerce,  with  what  impress  of  form  we  endow  our 
churches,  or  in  what  fashion  of  apartments  we  meet 
our  friends  and  children.  Providence  has  arranged 
this  world  upon  these  considerations  (so  to  speak),  and 
surrounded  parts  of  the  earth  with  cheerfulness  and 
healthful  beauties. 

We,  who  in  our  offices  and  ledgers  have  often  little 
enough  thought  of  Providence,  shall  we  esteem  it  in¬ 
different  whether  we  follow  Sis  precepts  here,  where, 
perhaps,  we  need  their  healthful  influence  most  ? 

To  architects,  at  least,  this  question  is  not  unim¬ 
portant,  in  an  architectural  point  of  view  ;  for  it  is  in 
such  we  speak.  As  a  sanitary  question,  these  things 
are  happily  decided. 

The  importance  of  domestic  architecture  must  be 
held  in  a  very  different  estimation  to  what  it  has  been, 
by  any  one  who  hopes  to  assist  in  the  revival  of  all 
architecture,  dead  since  the  sixteenth  century  in  our 
country. 

We  are  a  commercial  people,  and  a  common- sense 
trading  race  ;  he  who  can  find  a  brotherhood  in  archi¬ 
tecture  with  the  great  republics  of  mediaeval  Italy,  the 
commercial  communities  of  Florence,  Genoa,  Sienna, 
will  perceive  nothing  but  a  source  for  the  highest 
gratulations.  We  shall  have  our  San  Michele, 
Sansovino,  &c.  We,  too,  may  become,  amid  this 
Kaleidoscope  Europe,  a  stand-point  of  light  for  the 
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after- times  to  reckon  from ;  but,  to  achieve  this  we 
must  recognise  and  know  ourselves.  We  must  develop 
and  not  conceal  our  nationality,  in  arts  as  in  all  things 
else.  From  the  streets  of  our  cities  and  manufacturing 
towns,  our  wealth  and  power  proceed.  Let  these 
become  the  stepping-stones  to  our  temples  ;  as  they 
must  do,  if  our  temples  and  our  worship  are  to  be 
sincere.  It  is  not  by  forgetting,  but  remembering,  our 
commercial  street-life  that  we  shall  become  a  people 
great  in  wisdom  as  in  wealth. 

And,  indeed,  why  should  words  be  multiplied  about 
the  matter  ?  It  is  from  these  things  that  we  are  grow¬ 
ing  a  wise,  and,  so  much  as  there  is  of  it,  a  holy  people. 
From  counting-houses,  offices,  warehouses,  and  cham¬ 
bers,  come  the  schemes  for  baths  and  wash-houses,  and 
model  dwellings,  ragged  schools,  and  reformatory 
asylums.  There  on  one  side  the  genius  of  the  shop¬ 
keeping  people  make  them;  beyond  them  burns  the 
glory  of  future  England.  What  if,  on  the  other  side, 
those  who  have  no  work  to  do  embroider  mediaeval 
patterns  and  multiply  Gothic  churches  over  the  land  P 
Let  us  be  grateful  that  they  do  so  much. 

But  meanwhile  the  architects  have  work  to  do  ;  the 
public  demands  its  streets  and  warehouses.  Let  us 
bear  in  mind  how  great  these  things  are  in  their 
destinations — not,  truly,  all  cheating  and  adulteration 
— let  us  remember  that  we  are  erecting  buildings  to¬ 
day  through  which  the  future  contemplate,  and  the 
dwellers  therein  are  preparing  the  paths  of  truth  by 
their  duties  and  their  charities. 
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Let  us  then  look  upon  those  buildings  and  streets  in 
their  proper  light,  and  build  as  if  building  for  honour¬ 
able  men  :  to  give  our  minds  tone,  let  us  discipline 
them  to  see  in  this  shop-keeping  what  promise  of  great¬ 
ness  it  encloses  ;  and,  recognising  the  nature  of  the 
times,  perceive  that  it  is  in  these  very  streets  that  the 
way  is  opened  for  us  to  commence  our  stone  daguerreo¬ 
type  of  the  nineteenth  century. 

Architects  are  the  limners  for  the  future;  to  them 
is  perhaps  entrusted  the  verdict  which  remotest  times 
will  form.  All  else  will  go,  as  it  has  gone,  of  Art  and 
man’s  production.  But  Architecture,  that  substitute 
for  Nature,  is  nourished  by  time  as  the  fossil  history 
of  mankind;  and  as  the  shells  which  the  nautilus 
and  ammonite  of  the  primaeval  world  have  formed, 
become  to  us  the  sure  records  and  interpreters  of 
their  far-departed  times ;  so  these  shells  under  which 
animal  life  has  dwelt,  which  religion  has  formed  and 
inhabited,  will  become,  may-be,  to  future  races  the  only 
and  fossil  records  whence  the  epoch  of  man  shall  be 
clearly  read.  For  us,  then,  who  have  to  mould  these 
latest  medals  of  creation,  there  is  the  responsibility 
that  we  rightly  represent  our  race — our  age ;  it  is  not 
surely  all  untruthful.  We  forge  the  long  chain  of 
antique  history  link  by  link — almost  from  architec¬ 
tural  remains  :  from  these  we  deduce  a  people  and  a 
history  for  our  edification,  instruction,  and  example. 
Regarded  in  this  light,  study  will  soon  disclose  to  us 
what  valuable  and  unique  opportunity  domestic  archi¬ 
tecture  affords  in  our  time.  There  are  yet  higher 
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views,  under  whose  radiance  the  architect  begins  to 
perceive  the  great  influence  and  responsibility  of  his 
work.  But  the  consideration  of  what,  and  how  great 
effect  upon  the  mind,  external  objects  exert,  may  be 
explained  on  another  occasion. 

After  thus  adverting  to  street  and  mercantile  archi¬ 
tecture,  we  would  solicit  some  little  attention  to  that 
style  suitable  and  applicable  for  domestic  purposes  or 
dwellings,  that  may  be  proposed  to  be  erected  in  the 
suburbs  or  environs  of  such  as  Cities,  Towns,  or 
Boroughs,  before  alluded  to.  For  wherever  our  places 
of  business  assume  a  different  and  more  healthy  cha¬ 
racter  for  their  various  purposes,  and  in  their  erec¬ 
tion  a  more  permanent  and  architectural  feature,  the 
dwellings,  cottages,  villas,  mansions,  &c.,  of  the  sur¬ 
rounding  country  approximate,  in  a  corresponding 
extent,  with  such  improvements,  and,  consequently, 
the  buildings  for  domestic  purposes  become  equally 
combined  with  other  classes  of  architecture,  a  reflection 
and  monument  of  the  people,  and  a  key  to  the  date 
of  their  erection.  It  was  by  witnessing  this  laudable 
improvement  that  is  daily  taking  place  in  this  City 
and  other  parts  cf  the  country,  and  in  acquiescence 
with  numerous  applications  for  a  series  of  designs 
suitable  for  the  domestic  arrangement  and  social  com¬ 
fort  of  all  grades  of  society,  the  present  works  were 
projected.  It  is  admitted  that  much  ignorance  exists 
as  to  the  necessary  knowledge  in  the  erection  of  an 
edifice,  however  simple :  and  this  is  a  powerful  draw¬ 
back  to  the  execution  of  such  undertakings.  It  is 
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also  proverbial  that  false  estimates,  whicb  are  fre¬ 
quently  tendered,  dishearten  many  from  the  prosecu¬ 
tion  of  their  plans,  in  the  well-founded  suspicion  that 
the  expenditure  will  exceed  the  means  appropriated 
for  that  purpose. 

In  the  erection  of  an  edifice,  much  depends  on  the 
choice  of  materials,  whether  for  fitness  or  durability ; 
and  a  correct  guide  in  the  selection  of  them,  on  the 
most  cheap  and  economical  principles,  cannot  there¬ 
fore  but  be  regarded  as  a  desideratum  by  every  one 
connected  with  or  concerned  in  building,  whether 
for  profit  or  private  purposes.  An  elaborate  and  ex¬ 
planatory  specification,  with  the  quantities  of  the 
various  materials  required  in  each  department,  their 
prices,  the  amount  of  labour  and  price  required  for 
working  them,  with  accompanying  design,  so  that  any 
one  about  to  build  may  arrive  at  the  total  expense 
before  commencing;  the  most  approved  and  efficient 
methods  of  water  supply,  drainage,  warming,  venti¬ 
lating,  according  with  the  magnitude  of  the  design, 
will  form  an  important  feature  of  the  ivork.  We  have 
commenced  our  series  with  a  design  for  a  pair  of  semi¬ 
detached  dwellings,  the  estimated  expense  of  each  of 
which  would  be  about  £400,  or  £800  the  pair ;  thereby 
giving  a  selection  for  the  retired  tradesman,  or  the 
gentleman  of  moderate  wealth  who  may  wish  to  build 
over  his  own  demesne,  fully  detailing  the  most  ap¬ 
proved  and  efficient  methods  of  construction,  as  well  as 
finishings,  as  a  guide  to  the  various  trades  employed 
in  the  building  art. 
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Each  design  is  exemplified  with  a  perspective  view 
of  the  building,  accompanied  with  all  requisite  plans, 
elevations,  sections,  and  details,  drawn  to  a  large  scale ; 
thereby  making  this  volume  a  work  of  instruction  to 
the  student  and  builder,  and  one  of  reference  to  the 
professional  practitioner  in  all  his  requirements. 


This  Second  Edition  has  been  carefully  revised,  and 
the  Appendix  to  the  former  impression,  “  On  the  best 
form  of  Protractors  essential  for  laying  down  Angles,  ” 
placed  immediately  after  the  chapter  which  treats  of 
Drawing  instruments  for  producing  geometrical  figures, 
which  it  was  intended  to  supplement. 

Together  with  Mr.  C.  Bruce  Allen’s  “Cottage 
Building,”  of  which  a  new  edition  is  just  issued  with 
an  additional  chapter  on  “  The  Erection  of  Suburban 
Cottages  for  Tradesmen  and  Persons  of  limited  incomes,” 
this  volume  will  furnish  to  members  of  Building  Socie¬ 
ties  and  others  every  information  as  to  the  best  means 
of  erecting  such  a  dwelling-house  on  their  land  as  is 
best  suited  to  their  means. 


October,  1867. 
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ON  THE 

ERECTION  OF  DWELLING-HOUSES. 


CHAPTER  I. 

When  it  is  determined  to  erect  an  edifice  of  any  de¬ 
scription,  the  first  and  primary  consideration  should  be 
the  money  intended  to  be  expended  ;  the  next,  when 
possible,  the  choice  of  situation,  not  only  as  respects  its 
efficient  drainages,  dryness,  and  general  healthiness, 
but  also  as  regards  its  relative  position  with  other 
buildings,  and,  when  a  number  are  proposed  to  be 
erected  on  a  new  site,  to  their  being  so  placed  as  not  to 
interfere  with  or  injure  the  effect  of  the  surrounding 
scenery.  Consequently,  it  is  desirable,  after  a  space  of 
ground  has  been  appropriated  for  building  purposes, 
surveyed,  levelled,  plotted,  &c.,  that  a  perspective 
bird's-eye  view  should  accompany  the  plans,  not  so 
much  that  the  design  there  exhibited  should  be  carried 
into  execution,  but  that  they  shall  not  interfere  with 
the  principal  prospect,  and  as  little  as  possible  intercept 
the  view  or  prospect  of  each  other.* 

The  “  lamentable  way  in  which  the  beauty  and  love¬ 
liness  of  the  finest  landscape  may  be  injured  or  destroyed 
by  buildings  and  grounds  is  exemplified  by  the  far- 
famed  view  from  the  top  of  Richmond  Hill.  What  it 

*  Mr.  C.  B.  Allen’s  “  Cottage  Building  ”  vol.  42  of  tliis  series. 
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was  when  Thomson  wrote  it  would  perhaps  be  difficult 
to  say ;  but  now — instead  of  the  houses  and  villas,  and 
the  gardens  about  them,  harmonising  with  and  forming 
a  part  of  the  general  view  to  be  examined  in  detail  — 
after  the  eye  is  satiated  with  the  whole,  it  is  first  struck 
with  the  glaring  newness  (for  they  all  seem  as  if  they 
were  painted  and  pointed  regularly  once  every  year )  of 
first  one  and  then  another  of  these  regularly  built  boxes 
placed  in  the  middle  of  a  large  square  garden  or  lawn, 
and  surrounded  by  a  high  fence,  and  the  country  round 
being  thickly  wooded  close  up  to  the  wall,  the  formality 
of  the  grounds  is  rendered  truly  distressing.” 

A  landscape  made  up  of  a  collection  of  square  fields, 
surrounded  by  regular  hedge-rows,  and  dotted  here  and 
there  with  cubical,  newly -painted  boxes  and  straight 
roads,  may  satisfy,  as  it  commonly  does,  the  owners  of 
the  several  lots,  but  can  never  be  otherwise  than  pain¬ 
ful  to  the  eye  of  an  artist.  But  what  is  called  land¬ 
scape  scenery  in  England  is  mostly  of  this  description, 
and  appears  to  be  admired  on  the  ground  of  its  cultiva¬ 
tion  and  plenty,  qualities  perfectly  distinct  from  it, 
considered  as  a  beautiful  object. 

If  any  general  rule  could  be  given  for  the  laying  out 
of  building  grounds,  it  would  be  to  avoid  everything 
considered  essential — long  rows  of  houses  all  of  the 
same  height,  semi-circular  rows  with  a  tall  house  in  the 
centre,  &c.  The  unsightliness  of  the  common  plan  will 
be  seen  by  contrasting  the  picturesque  cities  of  York 
or  Lincoln  with  the  formal  and  uninteresting  appear¬ 
ance  of  Bath  or  Cheltenham,  or  they  may  be  seen  side 
by  side  in  the  old  town  of  Hastings  and  the  modern 
Eversfield,  with  the  adjoining  triumphal -arched  town  of 
St.  Leonards.  From  this  cause,  London,  though  the 
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largest,  is  probably  tbe  least  picturesque  city  in  Europe. 
Mr.  Disraeli,  in  his  “  Tancred,”  has  ably  contrasted  the 
old  part  of  London  with  the  new,  and  has  pointed  out 
the  absence  of  all  interest  of  character  in  the  modern 
portions.  Strainge  that  he  should  have  been  able  to  see 
so  clearly  that  which  professors  of  the  art  have  not  only 
been  blind  to,  but  are  continually  helping  to  increase. 

If  the  building  is  proposed  to  be  placed  by  the  side 
of  a  public  road,  it  would  be  desirable  to  erect  the 
principal  front  facing  the  south-east  or  south-west  as 
nearly  as  possible.  The  principal  front,  therefore,  can 
only  in  certain  situations  be  parallel  to  the  public  road, 
but  the  preference  should  be  given  to  the  south-east. 
The  complete  drainage  of  a  house  is  a  point  of  the 
utmost  importance,  as  upon  it  mainly  depends  the 
health  and  comfort  of  its  inmates — and  not  only  is  it 
requisite  that  the  drainage  be  perfect ;  but  it  must  be 
as  little  liable  as  possible  to  get  out  of  order,  and  when 
disturbed  for  the  purpose  of  cleaning,  should  be  capable 
of  reinstatement  with  the  materials  at  first  used.  The 
most  essential  points  to  be  attended  to  in  the  drainage 
of  buildings  generally,  where  main  sewers  are  formed, 
are  the  following Assuming  in  this  plate  that  the 
main  sewer  is  constructed  in  the  front  or  principal 
road — and  we  desire  to  convey  all  our  soil,  waste 
water,  &c.,  into  it.  On  the  block  plan  in  Plate  III., 
upon  which  are  shown  the  grounds,  buildings,  &c., 
mark  the  most  accessible  places  for  fixing  the  tank, 
gulleys,  traps,  siphons,  &c. ;  and  then  upon  a  skeleton 
block-plan  and  section,  Plate  II. ;  show  the  principal 
pipes  for  the  conveyance  of  water  to  the  tank,  and  the 
waste  and  soil  drains,  into  the  principal  sewer,  with  the 
necessary  falls,  traps,  and  gulleys  required. 
b  2 
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Soilage-drains  are  sufficiently  large  for  the  passage 
of  the  soil  and  water  when  their  diameter  is  6  inches. 
They  should  have  a  fall  of  not  less  than  6  inches  in 
every  100  feet,  and  more  where  possible.  They  should 
be  made  water-tight  in  order  to  prevent  the  liquid 
portions  of  the  soilage  from  escaping  and  so  leaving  the 
solid  matters  in  the  drain.  The  waste  water  passed 
through  should  be  amply  sufficient  to  carry  the  soilage 
onward.  To  prevent  the  foul  air  generated  in,  or  re¬ 
turning  by  the  drains,  the  waste  ways  should  be  double- 
trapped  by  a  bell- trap  at  the  sink  where  the  waste 
water  enters,  and  by  a  well-trap  short  of  the  inlet  to 
the  drain. 

All  drains  should  be  so  constructed  as  to  admit  of 
being  opened  for  the  purpose  of  cleansing  without 
breaking  them,  and  of  the  displaced  portion  being  after¬ 
wards  replaced.  A  great  defect  in  the  common  soilage 
drains,  whether  built  in  brick  work  or  earthenware 
pipes,  is,  that  they  have  to  be  broken  up  whenever 
they  require  cleansing;  this  might  be  obviated  by  using 
drains  of  the  form  represented  on  Plate  XIII.,  Pig.  1. 

The  upper  tile  a,  in  the  diagram,  could  at  any  time 
be  lifted  off,  and  the  drain  cleansed,  without  the  neces¬ 
sity  of  breaking  the  drain,  or  of  removing  any  por¬ 
tion  of  the  earth,  except  that  immediately  covering  it. 
Fig.  1. 

A  simple  kind  of  trap,  applicable  to  this  form  of 
drain  (its  transverse  section  being  the  same),  and 
equally  effective  as  regards  its  capability  of  being 
readily  cleansed,  is  shown  in  Fig.  2. 

A  section  and  plan  of  a  drain -trap,  to  be  formed  of 
iron  or  earthenware,  is  shown  in  the  same  plate,  Fig.  3  ; 
the  tile  a  should  not  be  fixed  down,  but  be  left  loose. 
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so  as  to  allow  of  its  ready  removal,  and  the  cleansing 
of  the  trap.  It  would,  perhaps,  be  as  well  to  leave  the 
whole  of  the  trap  loose,  which  would  allow  of  its  being 
lifted  out,  and  any  obstruction  removed.  This  form  Of 
drain-trap  is  suitable  for  yards,  areas,  &c.,  and,  slightly 
modified,  for  streets.  Figs.  4  and  5. 

The  waste  water  from  sinks  does  not  seem  to  be 
sufficient  to  cleanse  these  drains  thoroughly ;  but  this 
may  be  effected,  and  at  little  expense,  by  simply  shorten¬ 
ing  by  one  or  two  inches  or  more  the  waste-pipes  of 
the  cistern  in  each  case.  For  as  the  water  runs  off  by 
the  waste-pipe,  the  cistern  would  continue  to  fill  from 
the  main  faster  than  it  runs  off,  till  the  rate  of  its 
coming  in  (which  is  always  regulated  by  the  ball-cock, 
and  becomes  gradually  less  as  the  ball  rises)  became 
exactly  equal  to  the  quantity  running  off;  and  this  it 
would  continue  to  do  until  stopped  at  the  main,  the 
quantity  of  water  running  off  being  regulated  by  the 
length  of  the  waste-pipe. 

By  this  plan  every  house-drain  might  be  daily 
cleansed  with  water,  and  kept  at  a  low  temperature  at 
a  trifling  expense,  that  is,  at  merely  the  cost  of  water 
from  each  cistern ;  though  small,  it  would  in  each  street 
amount  to  a  considerable  body ;  it  would  serve  to 
cleanse  the  main  sewers  themselves  without  the  neces¬ 
sity  of  any  separate  apparatus  as  proposed  above.  As 
before  remarked,  the  air  of  a  house  can  never  be  kept 
pure  unless  the  bell  and  water  traps  act  perfectly,  which 
they  seldom  or  never  do  as  at  present  constructed ;  for 
the  bells  of  the  traps  in  common  use  for  sinks  and 
other  places  are  usually  left  loose  for  the  convenience 
of  cleansing  them,  as  various  matters  find  their  way 
into  the  trap,  and  the  escape  becomes  choked ;  and 
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unless  the  bell  is  immediately  replaced  after  the  foreign 
matter  is  removed,  the  trap  becomes,  of  course,  use¬ 
less.  To  remedy  this  defect,  the  bell  is  sometimes 
soldered  down,  when  the  trap,  after  a  time,  becomes 
filled  up,  and  the  bell  is  forcibly  moved  and  laid  aside. 
A  simple  apparatus  for  cleansing  the  traps  when  the 
bells  are  soldered  down  has  been  contrived,*  which 
would  be  perfectly  effective  if  its  careful  preservation  and 
use  by  servants  and  others  could  be  relied  on.  But  the 
bell-traps  in  common  use  may  be  much  improved,  and 
made  to  answer  all  the  uses  required  of  them ;  be  always 
certain  of  action,  and  yet  admit  of  occasional  cleaning, 
by  fixing  the  bell  to  the  trap  by  a  hinge,  as  shown  at 
Plate  XIII.,  Fig.  5,  with  a  projecting  piece  of  metal  to 
prevent  its  being  but  partially  raised ;  so  that  the  bell, 
being  held  up  while  the  trap  is  cleaned  by  the  knob  b} 
as  indicated  by  the  dotted  lines,  falls  into  its  place  by 
its  own  weight,  and  can  consequently  never  fail.  The 
use  of  the  metal  top  a  is  to  prevent  the  bell  being 
thrown  back  and  left  so ;  it  is  on  this  plate  shown  in 
section,  Fig.  5.  The  sink  may  be  of  wood,  lined  with 
lead,  of  stone,  or  slate ;  or,  perhaps,  better  than  those, 
of  earthenware,  which,  among  other  advantages,  would 
allow  of  the  trap  being  made  with  it,  and  forming  a 
part  of  itself,  as  shown  in  Fig.  6. 

Supply  of  Water. 

The  arrangements  for  distributing  a  supply  of  water 
over  the  different  parts  of  a  building  will  depend  very 
materially  on  the  nature  of  the  supply,  whether  con¬ 
stant  or  intermittent.  The  most  common  method  of 

*  By  Mr.  Hosking. 
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supply  is  from  water-works,  by  pipes  wliicb  communi¬ 
cate  with  private  cisterns,  into  which  the  water  is 
turned  at  stated  intervals. 

A  cistern  in  a  dwelling-house  is  always  more  or  less 
an  evil ;  it  takes  up  a  great  deal  of  space,  costs  a  great 
deal  of  money  in  the  first  instance,  and  often  causes 
inconvenience  from  leakage,  from  the  bursting  of  the 
service  pipes  in  frosty  weather,  and  from  the  liability 
of  self-acting  corks  to  get  out  of  order.  The  common 
material  for  the  cistern  itself  is  wood  lined  with  sheet 
lead ;  but  slate  cisterns  have  been  much  used  of  late. 
The  service  or  feed-pipe  for  a  cistern,  in  the  case  of  an 
intermittent  supply,  must  be  sufficiently  large  to  allow 
of  its  filling  during  the  time  the  water  is  turned  on 
from  the  main.  The  flow  of  water  into  the  cistern  is 
regulated  by  a  ball-cock,  so  called  from  its  being  opened 
and  shut  by  a  lever  with  a  copper  or  zinc  ball  which 
floats  on  the  surface  of  the  water.  The  surface  pipes 
to  the  different  parts  of  the  building  are  laid  into  the 
bottom  of  the  cistern,  but  should  not  come  within  an 
inch  of  the  actual  bottom,  in  order  that  the  sediment, 
which  is  always  deposited  in  a  greater  or  less  degree, 
may  not  be  disturbed  :  the  mouth  of  each  pipe  should 
be  covered  by  a  rose,  to  prevent  any  foreign  substance 
being  washed  into  the  pipes  and  choking  the  taps.  To 
afford  a  ready  means  of  clearing  out  the  cistern,  a  waste- 
pipe  is  inserted  quite  at  the  bottom,  sufficiently  large 
to  draw  off  the  whole  contents  in  a  short  time  when 
required  ;  into  this  waste-pipe  is  fitted  a  standing  waste 
which  reaches  nearly  to  the  top  of  the  cistern  and 
carries  off  the  waste  water,  when  from  any  disarrange¬ 
ment  in  the  working  of  the  ball-cock  the  water  con¬ 
tinues  running  after  the  cistern  is  full.  To  prevent 
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any  leakage  at  the  bottom  of  the  standing  waste,  the 
latter  terminates  in  a  brass  plug  which  is  ground  to  fit 
a  washer  inserted  at  the  top  of  the  waste-pipe. 

Where  the  supply  of  water  is  constant,  instead  of 
being  intermittent,  private  cisterns  may  be  altogether 
dispensed  with ;  the  main  pipes  not  being  required  to 
discharge  a  large  quantity  of  water  in  a  short  time, 
may  be  of  smaller  bore,  and  consequently  cheaper,  and 
a  considerable  length  of  pipe  is  saved,  as  the  water  can 
be  laid  on  directly  to  the  several  taps,  instead  of  having 
to  be  taken  up  to  the  cistern  and  then  brought  back 
again.  The  constant  flow  of  water  through  the  pipes 
also  much  diminishes  the  risk  of  their  bursting  in  frosty 
weather  from  freezing  of  their  contents,  when  there  is 
not  a  regular  supply  of  water  from  the  mains  of  water 
works,  if  any,  as  it  frequently  occurs.  In  new  localities, 
wells  are  sunk,  and  the  water  raised  by  means  of 
pumps,  and  conveyed  by  pipes  to  its  required  destina¬ 
tion  ;  and  as  rain-water  is  considered  the  purest  of  all 
water,  it  may  be  considered  desirable  to  construct  a 
filtering  tank  for  its  reception ;  and  where  there  is  a 
want  of  wholesome  water,  a  tank  might  be  constructed 
large  enough  to  receive  the  rain-water  from  the  roofs 
of  a  number  of  houses.  This  would  insure  a  constant 
supply  of  soft  and  pure  water  for  all  domestic  purposes. 

The  same  would  apply  where  there  is  no  complete 
system  of  sewerage ;  a  large  manure  tank  might  be  con¬ 
structed. 

It  is  calculated  that  the  average  quantity  of  water 
which  falls  on  a  square  yard  of  surface  in  Britain,  in  a 
*  year,  amounts  to  about  120  gallons,  which,  for  a  building 
containing  100  square  yards  of  roof,  gives  12,000 
gallons,  an  ample  quantity  for  all  purposes.  Rain- 
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water  tanks  are  generally  constructed  in  tlie  following 
manner  : — The  ground  being  excavated,  the  bottom  is 
laid  with  one  or  two  courses  of  bricks,  upon  which  two 
or  three  courses  of  tiles  are  laid  in  cement,  and  the 
sides  and  ends  are  formed  with  brickwork  in  cement, 
and  the  whole  is  then  rendered  with  cement  about  an 
inch  in  thickness.  The  top  is  either  domed  or  covered 
with  a  flat  stone.  To  filter  water  into  a  tank  of  this 
kind  a  small  well  or  cistern  is  constructed,  the  bottom 
of  which  is  perforated  to  admit  the  water  upon  which 
the  charcoal  is  laid,  and  then  covered  over  with 
another  perforated  plate,  as  shown  and  described  on 
Plate  XIY. ;  a  pump  is  then  applied  to  the  smaller 
cistern  or  filter  for  the  supply.  This,  as  will  be 
perceived  on  inspection,  would  admit  of  ready  cleaning, 
as  the  filter  could  at  any  time  be  lifted  out.  Plate  XIV., 
Fig.  1,  is  a  section  of  the  rain-water  tank;  h  the 
cistern ;  a  the  stone  cover  to  the  same ;  e  e  the  por¬ 
tion  for  the  filtered  water  ;  f  filtering  medium  ;  c  c  the 
perforated  portion  for  allowing  the  water  to  force  itself 
through  the  filtering  medium  f  ;  j  rod  for  lifting  the 
filters  out  of  cistern  when  it  requires  cleaning ;  c  the 
supply  pipe;  d  waste  ditto.  Fig.  2  is  a  plan  of  the 
same  tank ;  a  cistern  ;  b  slate  or  earthenware  filter. 
A  modification  of  this  arrangement  may  be  adopted 
for  smaller  buildings,  and  a  bucket  may  be  applied  for 
dipping  the  water  from  the  filter. 
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CHAPTER  II. 

BRICKLAYER. 

Our  drainage,  water  supply,  &c.,  having  been  con¬ 
sidered  as  far  as  relates  to  our  design,  perhaps  the  next 
consideration  would  be  for  the  erection  of  the  carcass  of 
the  building,  and  probably  we  cannot  do  better  than 
commence  with  the  bricklayer.*  The  business  of  a 
bricklayer  consists  in  the  execution  of  all  kinds  of  work 
in  which  brick  is  the  principal  material ;  and  in  London 
it  always  includes  tiling,  and  paving  with  bricks  or 
tiles.  "Where  undressed  stone  is  much  used  as  a  building 
material,  the  bricklayer  executes  this  kind  of  work 
also ;  and  in  the  country  the  business  of  the  plasterer 
is  sometimes  connected  with  the  above-named  branches. 
And  here,  perhaps,  we  cannot  do  better  than  give  the 
list  of  tools  required,  and  the  classification  of  them. 

The  tools  of  the  bricklayer  are— the  trowel ,  to  take  up 
and  spread  the  mortar,  and  to  cut  bricks  to  the  requisite 
size ;  the  brick-axe  for  shaping  them  to  the  required 
bevel ;  the  tin-saw  for  making  incisions  in  them  to  be 
cut  with  the  axe ;  and  a  rubbing -stone  to  rub  the  bricks 
smooth  after  being  roughly  axed  into  shape.  The 
jointer  and  the  jointing-rule  are  used  for  running  the 
centres  of  the  mortar  joints  ;  the  raker  for  raking  out 
the  joints  of  old  brickwork,  previous  to  repointing ;  the 
hammer  for  cutting  chases  and  splays ;  the  banker , 
which  is  a  piece  of  timber  about  six  feet  long,  raised  on 
supports  to  a  convenient  height,  to  form  a  table  on 

*  Consult  Mr.  E.  Dobson’s  four  volumes  in  this  series.  I.  “Art  of 
Building,”  No.  22  ;  II.  “  Bricks  and  Tiles,”  No.  23  ;  III.  “  Masonry 
and  Stonecutting,”  No.  25 ;  and  IV;  “  Foundations,”  No.  44. 
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which  to  cut  the  bricks  to  any  gauge  for  which  moulds 
and  bevels  are  required.  The  crow-bar ,  pick-axe ,  and 
shovel  are  used  in  digging  out  the  foundation ;  and 
the  rammer  in  punning  the  ground  round  the  footings, 
and  in  rendering  the  foundation  firm  where  it  is  soft, 
by  beating  or  ramming. 

To  set  out  the  work  and  keep  it  true,  the  bricklayer 
uses  the  square ,  the  level,  and  the  plumb -rule.  For 
circular  work  he  uses  templets *  and  battering -rules  ;  lines 
and  pins  are  used  to  lay  the  courses  by,  and  measuring- 
rods  to  take  dimensions  when  brickwork  has  to  be 
carried  up  in  conjunction  with  stonework ;  the  height 
of  each  course  must  be  marked  on  a  gauge-rod,  that  the 
joints  of  each  may  coincide. 

The  bricklayer  is  supplied  with  bricks  and  mortar 
by  a  labourer,  who  carries  them  in  a  hod  ;  the  labourer 
also  makes  the  mortar,  and  builds  and  strikes  the  scaf¬ 
folding.  The  bricklayer’s  scaffold  is  constructed  with 
standards ,  ledgers,  and  putlogs .  The  standards  are 
fir  poles,  from  forty  to  fifty  feet  long,  and  six  or  seven, 
inches  in  diameter  at  the  butt  ends,  which  are  firmly 
bedded  in  the  ground.  When  one  pole  is  not  suffi¬ 
ciently  long,  two  are  lashed  together,  top  and  butt, 
the  lashings  being  tightened  with  wedges.  The  ledgers 
are  horizontal  poles,  placed  parallel  to  the  walls  and 
lashed  to  the  standard  for  the  support  of  the  put¬ 
logs.  The  putlogs  are  cross  pieces,  usually  made  of 
birch,  and  about  six  feet  long,  one  end  resting  in  the 
wall,  the  other  on  a  ledger.  On  the  putlogs  are  placed 
the  scaffold  boards,  -which  are  stout  boards  hooped 
with  iron  at  the  ends,  to  prevent  them  from  splitting. 

*  The  templet  should  be  carefully  cut  to  the  form  of  the  work  to  be 
executed.  For  description  of  the  tools  used,  see  Weale’s  “  Technical 
Dictionary,’ ’  No.  36  of  this  series. 
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A  bricklayer  and  his  labourer  will  lay  in  a  day  about 
1000  bricks,  or  about  two  cubic  yards. 

The  tools  required  for  tiling  are  the  lathing -hammer, 
with  two  gauge  marks  on  it,  one  at  7  and  the  other  at 
/finches;  the  iron  lathing-staff “  to  clinch  the  nails; 
the  trowel,  longer  and  narrower  than  that  used  for 
brick- work;  the  bosse,  for  holding  mortar  and  tiles,  with 
an  iron  hook  to  hang  it  to  the  tiles  or  to  a  ladder ;  and 
the  striker,  a  piece  of  lath  about  10  inches  long,  for  clear¬ 
ing  off  the  superfluous  mortar  at  the  foot  of  the  tiles. 

Brickwork  is  measured  and  valued  *  by  the  rod  or  by 
the  cubic  yard,  the  price  including  the  erection  and 
use  of  scaffolding,  but  not  centering  to  arches,  which 
is  an  extra  charge.  Bricknogging,  pavings,  and  facings 
by  the  superficial  yard..  Digging  and  steining  of  wells 
and  cesspools  by  the  foot  in  depth  according  to  size, 
the  price  increasing  with  the  depth.  Plain  tiling  and 
pantiling  are  valued  per  square  of  100  feet  superficial. 

A  journeyman  bricklayer  receives  from  45.  to  5s.  fid. 
and  a  labourer  from  25.  6d.  to  35.  6d.  per  day. 

The  following  memoranda  may  be  useful : — 

Weights  of  different  kinds  of  Earth. 

13  cubic  feet  of  chalk  weigh  ....  one  ton. 

18  „  night  soil  „  ....  I  one  ton 

21§  „  gravel  „  .  .  .  .  j  each. 

23f  „  sand  „  .  .  .  .  ' 

Twenty-seven  cubic  feet,  or  1  cubic  yard,  is  called  a 
single  load,  and  2  cubic  yards  a  double  load. 

A  measure  of  lime  is  27  cubic  feet,  and  contains  21 
strike  bushels. 

A  bricklayers  hod  measures  1  ft.  4  in.  X  9  X  9,  and 
contains  20  bricks. 

*  See  Mr.  A.  C.  Beaton’s  “  Measurements  and  Quantities,”  in  this 
oories. 
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A  rod  of  brickwork  measures  16^  ft.  square,  1J  brick 
thick  [which  is  called  the  reduced  or  standard  thickness) 
or  272  ft.  3  in.  superficial  or  306  cubic  feet,  or  11| 
cubic  yards. 

A  rod  of  brickwork,  laid  four  courses  to  a  foot  in 
height,  requires  4,353  stock  bricks. 

Ditto  11J  Inches  to  four  courses,  4,533  stock  bricks. 

These  calculations  are  made  without  allowing  for 
waste,  which  is  necessary,  because  the  space  occupied  by 
flues,  bond-timber,  &c.,  and  for  which  no  deduction  is 
made,  more  than  compensates  for  any  waste ;  and  in  build¬ 
ing  dwelling-houses,  4,540  stocks  to  a  rod  is  sufficient. 

If  laid  dry,  5,370  to  the  rod. 

4,900  ditto  in  wells  and  circular  cesspools. 

A  rod  of  brickwork,  laid  4  courses  to  gauge  12  in., 
contains  235  cubic  feet  of  bricks  and  71  cubic  feet  of 
mortar,  and  weighs  about  15  tons. 

A  rod  of  brickwork  requires  \\  cubic  yards  of  chalk 
lime,  and  3  single  loads  of  sand,  or  1  cubic  yard  of 
stone  lime,  and  3J  loads  of  sand  or  36  bushels  of 
cement,  and  an  equal  quantity  of  sharp  sand. 

A  cubic  yard  of  mortar  requires  9  bushels  of  lime 
and  1  load  of  sand. 

Lime  and  sand,  and  likewise  cement  and  sand,  lose 
one-third  of  their  bulk  when  made  into  mortar. 

The  proportion  of  mortar  or  cement,  when  made 
up,  to  the  lime  or  cement  and  sand  before  made  up,  is 
as  2  to  3. 

Lime  or  cement  and  sand  to  make  mortar  require  as 
much  water  as  is  equal  to  one-third  of  their  bulk. 

A  cubic  yard  of  concrete  requires  34  cubic  feet  of 
material ;  or  if  the  gravel  is  to  the  lime  as  6  to  1,  a 
concrete  will  require  IT  cubic  yard  of  gravel  and  sand, 
and  3  bushels  of  lime. 
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Facing:  requires  7  bricks  per  foot  superficial. 

Gauged  arches  10  ditto,  ditto. 

Bricknogging,  per  yard  superficial,  requires  30  bricks 
oii  edge,  or  45  laid  flat. 


PAYING. 


Stock  bricks  laid  flat  require  36  per  yard 

superficial. 

Paving  ditto  on  edge 

yy 

52 

if 

Paving  ditto  laid  flat 

» 

36 

a 

Ditto  on  edge 

82 

a 

Dutch  clinkers 

>> 

140 

a 

12-inch  paving  tiles 

» 

9 

» 

10 -inch  ditto 

13 

a 

TILING. 

Description. 

Gauge  in 

Inches. 

No.  required 
per  Square. 

With  pantiles  .  .  . 

.  12  .  .  . 

.  .  150 

Ditto . 

.  11  .  .  . 

.  .  164 

Ditto . 

.  10  .  .  . 

.  .  180 

Ditto . 

.  4  .  .  . 

.  .  600 

Ditto . 

.  8}  .  .  . 

.  .  700 

Ditto . 

.  3  .  .  . 

.  .  800 

N.B. — A  square  of  pantiling  requires  one  bundle  of  laths,  and  125 
sixpenny  nails. 


A  TABLE 


Of  the  Sizes  and  Weights  of  various  Articles  employed  in  Building. 


Description. 

i 

Length. 

Breadth. 

Thickness. 

Weight. 

ft. 

in. 

ft. 

in. 

ft. 

in. 

lbs. 

ozs. 

Stock-bricks  .  .  . 

.  each 

0 

81 

0 

0 

2* 

5 

0 

Paving  ditto  .  .  . 

•  » 

0 

9 

0 

0 

11 

4 

0 

Dutch  clinkers  .  . 

•  D 

0 

61 

0 

3 

0 

1* 

1 

8 

12-inch  paving- tiles 

•  yy 

0 

HI 

0 

HI 

0 

1* 

13 

0 

10-inch  ditto 

•  yy 

0 

9| 

0 

H 

0 

1 

8 

9 

Plain  tiles  .  .  . 

•  n 

0 

10* 

0 

6a 

0 

Of 

2 

5 

Pantile  laths,  per 

10-feet 

bundle  .... 

120 

0 

0 

M 

0 

l 

4 

6 

Ditto,  12-feet  ditto 

•  •  • 

144 

0 

0 

n 

0 

1 

5 

0 

N.B. — A  bundle 

contains 

twelve  laths. 

Plain  tile  laths,  per 

bundle  . 

500 

0 

0 

i 

b 

01 

3 

0 

Thirty  bundles 

of  laths 

make  a  load. 
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To  ascertain  the  quantity  of  brickwork*  contained  in 
a  well,  take  the  diameter,  allowing  the  thickness  on 
one  side,  three  times  of  which,  and  one-seventh,  will 
be  the  circumference.  This  should  be  multiplied  by 
the  depth,  and  the  contents  brought  into  brick  and  half 
work. 

To  find  what  quantity  of  water  a  well  will  hold, 
multiply  half  the  circumference  by  half  the  diameter ; 
this  should  be  multiplied  by  the  depth,  and  will  give 
the  number  of  cubic  feet  which  will  contain  6  gallons 
and  1  pint  each. 

Having  explained  the  various  tools  and  principal 
materials  used  in  the  trade  of  a  bricklayer,  we  would 
impress  upon  the  young  artisan  to  give  some  attention 
to  geometrical  drawing,  without  which  be  will  never  be 
enabled  to  read  or  comprehend  the  design  he  may  be  en¬ 
trusted  with  to  execute.  For,  even  in  the  simple  turning 
of  an  arch  over  a  centre  already  fixed  for  him,  unless  he 
knows  that  every  brick  should  radiate  to  a  centre  and 
knows  hdw  to  find  that  centre,  he  will  never  be  certain  of 
making  sound  work  to  his  arch.  We  have  endeavoured 
to  show  this  in  two  diagrams  shown  on  Plate  XVI., 
Figs.  4  and  5.  Let  1 — 2  be  the  opening  or  span  of 
the  segment  of  an  arch ;  e  f  the  rise ;  stretch  a  line, 
or  apply  a  straight  edge,  from  2  to  f,  and  mark  the 
centre  c ;  apply  the  square,  and  the  point  where  it 
intersects  the  centre  of  the  rise  b  f  will  be  the  centre 
for  the  arch ;  consequently,  b  will  be  the  converging 
point  for  all  the  bricks  on  that  arch.  Fig.  5  merely 
exemplifies  the  same  principle  applied  to  the  ellipse. 

*  Much  time  will  be  saved  by  using  the  Slide-rule  in  making  these 
calculations.  See  “The  Slide  Rule,  and  its  Use,”  by  Mr.  C.  Hoare,  in 
this  series. 
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CHAPTER  III. 

CARPENTER. 

The  business  of  tliQ  carpenter  consists  in  framing 
timber  together  for  the  construction  of  floors,  'parti¬ 
tions,  roofs,  tyc.* 

The  carpenter’s  principal  tools  are  the  axe,  the  saw, 
and  the  chisel,  to  which  may  be  added,  the  chalk -line, 
plumb-rule,  level,  and  square.  The  work  of  the  car¬ 
penter  does  not  require  the  use  of  the  plane,  which 
is  one  of  the  chief  tools  of  the  joiner;  and  this 
forms  the  principal  distinction  between  these  two 
trades,  the  carpenter  being  engaged  in  the  rough 
frame- work,  and  the  joiner  on  the  finishings  and 
decorations  of  buildings. 

Probably  the  first  occupation  a  carpenter  will  have 
in  a  building  is  the  preparation  and  laying  of  bond- 
timber,  making  and  fixing  of  centres,  &c.  Bond-timber 
and  wood-bricks  were  formerly  used  as  the  only  means 
for  providing  against  irregular  settlement  in  the  brick¬ 
work.  There  is,  however,  a  great  objection  to  the  use 
of  timber  in  the  construction  of  a  wall,  as  it  shrinks 
away  from  the  rest  of  the  work,  and  often  endangers 
its  stability  by  rotting.  Instead  of  bond-timbers,  hoop- 
iron  bond  is  now  very  generally  used.  This  is  formed 
of  iron  hooping  tarred,  to  protect  the  iron  from  contact 
with  the  mortar,  and  laid  in  the  thickness  of  the  mortar 
joint.  This  forms  a  very  permanent  longitudinal  tie, 
and  has  all  the  advantages,  with  none  of  the  disad¬ 
vantages,  of  the  bond-timbers. 

*  “  Carpentry  and  Joinery,”  founded  on  Robinson  and  Tredgold, 
No.  123  ;  and  “  Roofs  for  Public  and  Private  Buildings,”  No.  24  of 
this  series. 
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Floors. 

The  assemblage  of  timbers  forming  any  naked  floor¬ 
ing  may  be  either  single  or  double.  Single  flooring 
is  formed  with  joists  reaching  from  wall  to  wall,  where 
they  rest  on  plates  of  timber,  built  into  the  brickwork, 
and  called  wall-plates.  The  floor-boards  are  nailed 
over  the  upper  edges  of  the  joists,  whose  lower  edges 
receive  the  lathing  and  plastering  of  the  ceilings. 
Double  floors  are  constructed  with  stout  binding  joists, 
a  few  feet  apart,  reaching  from  wall  to  wall,  and  sup¬ 
porting  ceiling  joists,  which  carry  the  ceiling,  and 
bridging  joists,  on  which  are  nailed  the  floor-boards, 
in  double  framed  flooring,  the  binders,  instead  of  rest¬ 
ing  on  the  walls,  are  supported  on  girders.  Single 
flooring  is  in  many  respects  inferior  to  double  flooring, 
being  liable  to  sag  or  deflect,  so  as  to  make  the  floors 
concave ;  and  the  situation  of  the  joists  occasions 
injury  to  the  ceilings,  and  likewise  shakes  the  walls. 
This  may  be  prevented  in  single  floors  by  herring-bone, 
trussing  them,  and  introducing  an  iron  rod  from  wall- 
plate  to  wall-plate,  as  shown  and  described  on  Plate 
XIX.,  Figs.  1,  2,  3,  and  4.  Fig.  5  shows  the  method 
of  applying  sound  boarding  puggings,  &c.,  to  prevent 
any  sound  passing  between  the  upper  and  lower  floors. 
In  double  floors,  the  stiffness  of  the  binders  and  girders 
prevents  both  deflection  and  vibration,  and  the  floors 
and  ceilings  hold  their  lines,  that  is,  retain  their  in¬ 
tended  form  much  better  than  in  single  flooring. 

If  it  were  not  for  the  increased  expense,  it  would  be 
much  better  for  all  the  joists  of  a  single  floor  to  be 
laid  on  a  plate  supported  by  projecting  corbels,  which 
prevents  the  wall  being  crippled  in  any  way  by  the  in- 
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sertion  of  the  joists.  The  plates  of  basement  floors 
are  best  supported  on  small  piers  carried  up  from  the 
footings.  This  is  an  important  point  to  be  attended  to, 
as  the  introduction  of  timbers  into  a  wall  is  nowhere 
likely  to  be  productive  of  such  injurious  effects  as  at 
the  foundations,  where  from  damp  and  imperfect  venti¬ 
lation  all  woodwork  is  liable  to  speedy  decay. 


Partitions. 

The  partitions  forming  the  interior  divisions  of  a 
building  may  be  either  solid  walling  of  brick  or  stone, 
or  they  may  be  constructed  entirely  of  timber,  or  they 
may  be  frames  of  timber,  filled  in  with  masonry  or 
brickwork.  It  would  always  be  best  for  durability, 
and  security  against  fire,  to  make  the  partitions  of 
solid  walling;  but  this  is  not  always  practicable; 
and  in  the  erection  of  houses  they  are  generally  made 
of  timber. 

The  principles  to  be  kept  in  view,  m  the  construction 
of  framed  partitions,  are  very  simple.  Care  must  be 
taken  to  avoid  any  cross  strain,  and  they  should  not  in 
any  way  depend  for  support  upon  subordinate  parts 
of  the  construction,  but  should  form  a  portion  of  the 
main  carcass  of  the  building,  and  quite  independent 
of  the  floors,  which  should  not  support,  but  be  sup¬ 
ported  by  them. 

When  a  partition  extends  through  two  or  more 
stories  of  a  building,  it  should  be  as  much  as  possible 
a  continuous  piece  of  framing,  with  strong  sills,  at 
proper  heights,  to  support  the  floor-joists. 

Where  openings  occur,  as  for  folding-doors,  or  where 
a  partition  rests  on  the  ends  of  the  sill  only,  it  should 
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be  strongly  trussed,  so  that  it  is  as  incapable  of  settle¬ 
ment  as  the  walls  themselves. 

From  want  of  attention  to  these  points,  we  fre¬ 
quently  see  in  dwelling-houses  floors  which  have  sunk 
into  curved  lines,  doors  out  of  square,  cracked  ceilings 
and  broken  cornices,  and  gutters  that  only  serve  to 
conduct  the  roof-water  to  the  interior  of  the  building, 
to  the  injury  of  ceilings  and  walls,  and  the  great  dis¬ 
comfort  of  the  inmates. 


Roofing. 

In  roofs  of  the  ordinary  construction,  the  roof¬ 
covering  is  laid  upon  rafters,  supported  by  horizontal 
purlins,  which  rest  on  upright  trusses,  or  frames  of 
timber,  placed  on  the  walls  at  regular  distances  from 
each  other.  Upon  the  framing  of  the  trusses  depends 
the  stability  of  the  roof;  the  arrangement  of  the 
rafters  and  purlins  being  subordinate  matters  of  detail. 
The  timbering  of  a  roof  may  be  compared  to  that  of  a 
double-framed  floor ;  the  trusses  of  the  former  corre¬ 
sponding  to  the  girders  of  the  latter,  the  purlins  to  the 
binders,  and  the  rafters  to  the  joists. 

Timber  roofs  may  be  divided  into  two  heads : — 

First.  Those  which  exert  merely  a  vertical  pressure 
on  the  walls  on  which  they  rest. 

Secondly.  Those  in  which  advantage  is  taken  of  the 
strength  of  the  walls  to  resist  a  side  thrust,  as  in  many 
of  the  gothic  open-timbered  roofs 

Trussed  roofs  exerting  no  side  thrust  on  the  walls 
consist  essentially  of  a  pair  of  principals,  or  principal 
rafters,  and  a  horizontal  tie-beam,  and  in  large  roofs 
these  are  connected  and  strengthened  by  king  and 
queen  posts  and  struts. 
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The  collar  beam  roof  is  the  most  simple  truss,  in 
which  the  tie  is  above  the  bottom  of  the  feet  of  the 
principal,  which  is  often  done  in  small  roofs  for  the 
sake  of  obtaining  height.  In  this  roof  the  feet  of 
both  common  and  principal  rest  on  a  wall-plate,  and 
the  tie  is  called  a  collar.  The  purlins  rest  on  the 
collar,  and  the  common  rafters  butt  against  a  ridge 
running  along  the  top  of  the  roof.  This  kind  of 
truss  is  only  suited  for  very  small  spans,  as  there  is  a 
cross  strain  on  that  part  of  the  principal  below  the 
collar  which  is  rendered  harmless  in  a  small  space 
by  the  extra  strength  of  the  principal ;  but  which,  in 
a  larger  one,  would  be  very  likely  to  thrust  out  the 
walls. 

In  roofs  of  larger  spans  the  tie-beams  are  placed 
below  the  feet  of  the  principals,  which  are  tenoned  into 
and  bolted  or  strapped  to  them.  To  keep  the  beam 
from  sagging,  or  bending  by  its  own  weight,  it  is  sus¬ 
pended  from  the  head  of  the  principal  by  a  king-post 
of  wood  or  iron.  The  lower  part  of  the  king-post 
affords  abutments  for  struts,  supporting  the  principals 
immediately  under  the  purlins,  so  that  no  cross-strain 
is  exerted  on  any  of  the  timbers  in  the  truss,  but  they 
all  act  in  the  direction  of  their  length,  the  principals 
and  struts  being  subjected  to  compression,  and  the 
king-posts  and  tie-beams  to  tension.  The  common 
rafters  butt  on  a  pole  plate,  the  tie-beams  resting  either 
on  a  continuous  wall-plate,  or  on  short  templates  of 
wood  or  stone.  Where  the  span  is  considerable,  the 
tie-beam  is  supported  at  additional  points  by  suspension 
pieces  called  queen  posts,  from  the  bottom  of  which 
spring  additional  struts ;  and  by  extending  this  principle 
ad  infinitum  we  might  construct  a  roof  of  any  span. 
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were  it  not  that  a  practical  limit  is  imposed  by  the 
nature  of  the  materials. 

Having  in  a  cursory  manner  described  the  princi¬ 
ples  of  framing,  we  will  now  endeavour  to  describe 
some  of  the  principal  joints  made  use  of  in  framing. 
Timbers  that  have  to  be  joined  in  the  direction  of 
their  length,  are  what  is  termed  scarfed  together,  that 
is,  an  oblique  cut  is  made  across  the  width  of  one 
piece  at  the  end,  proposed  to  be  joined,  and  a  corre¬ 
sponding  one  to  the  piece  proposed  to  be  added  to  it, 
with  birdVmouth  bevels  at  each  end  and  notches  in 
the  middle  to  admit  of  oak  or  iron  wedges ;  these  are 
then  placed  together  and  secured  either  by  iron  bolts 
or  straps.  The  king-post  is  connected  with  the  tie- 
beam  by  a  tenon  and  mortice,  and  the  post  should  be 
cut  somewhat  short,  to  give  the  power  of  screwing  up 
the  framing  after  the  timber  has  become  fully  seasoned. 
The  tie-beam  may  be  suspended  from  the  king-post 
either  by  a  bolt  or  by  a  strap  passed  round  the  tie- 
beam,  and  secured  by  iron  wedges  or  cotters  passing 
through  a  hole  in  the  king-post ;  this  last  is  the  more 
perfect,  but  at  the  same  time  the  more  expensive  of  the 
two  methods. 

The  king-post  is  generally  cut  with  joggles  for  the 
principal  rafters  and  struts  to  abut  against  and  frame 
into.  The  ends  of  the  principal  rafters  and  struts 
should  be  cut  off  as  nearly  square  as  possible,  and 
tenoned  into  the  joggles — otherwise  when  the  timber 
shrinks,  which  it  will  more  or  less,  the  thrust  is  thrown 
upon  the  edge  only,  which  splits  or  crushes  under  the 
pressure  and  causes  settlement. 

The  wall- plates  are  halved  and  dove-tailed  together, 
and  the  tie-beams  cogged  upon  them,  the  purlins 
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bridged  upon  the  principal  rafters,  and  the  common 
rafters  notched  upon  the  purlins.  And  it  should  be 
observed,  as  a  general  rule,  all  timbers  should  be 
notched  down  to  those  on  which  they  rest,  so  as  to 
prevent  their  being  moved  either  lengthways  or  side¬ 
ways.  Where  an  upright  post  has  to  be  fixed  between 
two  horizontal  sills,  as  in  the  case  of  the  uprights  of 
a  common  framed  partition,  it  is  simply  tenoned  into 
them,  and  the  tenons  secured  with  oak  pins  driven 
through  the  cheeks  of  the  mortice. 

The  carpenter  requires  considerable  bodily  strength 
for  the  handling  of  the  timbers  on  which  he  has  to 
work ;  he  should  have  a  knowledge  of  mechanics,  that 
he  may  understand  the  nature  of  the  strains  and  thrusts 
to  which  his  work  is  exposed,  and  the  best  method  of 
preventing  or  resisting  them  ;  and  he  should  have  such 
a  knowledge  of  working  drawings  as  will  enable  him, 
from  the  sketches  of  the  architect,  to  set  out  the  lines 
for  every  description  of  work  for  centering,  framing, 
&c.,  that  may  be  entrusted  to  him  for  execution. 

In  measuring  carpenter's  work,  the  tenons  are  included 
in  the  length  of  the  timber.  This  is  not  the  case  in 
joiner's,  in  which  they  are  allowed  for  in  the  price. 
Carpenter's  work  is  generally  measured  by  the  square 
of  100  feet,  and  the  cubical  contents  of  every  square 
taken  out ;  and  nothing  is  to  be  deducted  for  chimneys, 
as  the  extra  thickness  of  the  trimmers  will  make  up 
the  deficiency,  and  in  a  quarter  partition  the  braces  and 
extra  thickness  of  the  door-posts  will  make  up  for  the 
opening,  but  the  head  and  sill  must  be  taken  separate ; 
and  if  the  joists  or  quarterings  in  roofs  or  partitions  are 
13  inches  asunder,  one-twentieth  of  the  quantity  found 
is  to  be  taken  off — but  if  placed  within  11  inches,  one- 
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twentieth  must  be  added.  And  in  measuring  the  work 
for  labour,  only  take  the  extreme  verge,  including  the 
bearings,  one  way,  and  make  no  deductions  for  well- 
lioles,  chimney -breasts,  doorways,  &c.  The  timber  to 
be  collected  the  full  length  and  size,  and  charged  as 
“  cube  fir/*  without  labour.  The  following  tables 
should  be  constantly  borne  in  mind  by  the  young  car¬ 
penter  : — 

Lineal  or  running  measure  contains  12  inches  in  1 
foot,  3  feet  in  1  yard,  2  yards  1  fathom,  and  1,760  yards 
or  5,280  feet  in  one  mile. 

Superficial  measure  contains  144  square  inches  in  1 
foot,  9  feet  in  1  yard,  and  100  feet  in  1  square  of  floor¬ 
ing,  roofing,  partitioning,  &c. ;  272 J  feet  in  1  rod  or 
pole,  and  160  poles  in  4,840  yards,  or  43,560  feet  in 

1  acre. 

Cubic  measure  comprises  the  length,  breadth,  and 
thickness,  and  contains  1,728  inches  in  1  cubic  foot, 
27  cubic  feet  in  one  cubic  yard,  282  cubic  inches  in  1 
gallon,  and  6  gallons  and  1  pint  in  each  cubic  foot. 

To  measure  round  timber,  multiply  the  mean  or 
quarter  girt  by  itself,  and  that  product  by  the  length 
by  cross  multiplication,  and  the  cubical  quantity  will 
be  ascertained.  For  instance  :  suppose  a  piece  of  tim-r 
ber  to  girt  6  feet,  one-quarter  of  this  will  be  1  foot 
6  inches,  which,  multiplied  by  1  foot  6  inches,  will  give 

2  feet  3  inches  superficial,  which,  multiplied  by  the 
length  (say  20  feet),  will  give  the  contents — 45  feet 
cube ;  and  in  the  same  way  for  any  other  size. 
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A  TABLE 


Of  quantities  of  Timber 
50  cubic  feet  of  square  timber. 

40  ditto  of  round  or  rough. 

150  sq.  feet  of  4-inch  planking. 

170  sq.  feet  of  3*-inch  ditto. 

200  sq.  feet  of  3-inch  ditto. 

240  sq.  feet  of  2|-inch  ditto. 

300  sq.  feet  of  2-inch  ditto. 

400  sq.  feet  of  l|-inch  ditto. 


each  making  One  Load. 

600  sq.  feet  of  1-inch  planking. 
30  12-feet  3-inch  deals. 

26  14-feet  ditto  ditto. 

18  2Q-feet  ditto  ditto. 

25  12- feet  3-inch  plank. 

21  14-feet  ditto  ditto. 

18  16-feet  ditto  ditto. 

15  20-feet  ditto  ditto. 


The  following  quantities  of  Material  will  each ,  on  an  average ,  weigh 
One  Ton : — 


39  cubic  feet  of  oak  timber. 

50  ditto  of  fir  „ 

60  ditto  of  elm  „ 

45  feet  of  ash  „ 

60*  feet  of  beech  „ 


35  12-feet  2^-inch  deals. 
30  ditto  3-inch  ditto. 
46  12-feet  2^-inch  batten 
38  ditto  3-inch  ditto. 


The  number  of  Cubic  Feet  in  every  Square  of  Flooring ,  Roofing ,  or  Quarter 
Partitions  of  the  following  different  dimensions ,  the  timbers  whereof  arc 
one  foot  apart ,  which  should  not  be  more  in  either. 


Roofs  and  Quarter  Partitions. 


inches. 

cubic 

ft. 

in. 

inches. 

cubic 

ft. 

in. 

2  by  2*  ... 

.  2 

10* 

3  by  4*  .  .  . 

.  6 

10 

2  „  3  .  .  .  . 

4 

4  „  2*  .  .  . 

.  5 

8 

3  „  ... 

.  4 

3* 

4  „  4  .  .  .  . 

.  8 

4 

3  „  3  .  .  .  . 

.  5 

0 

4  „  4*  .  .  . 

.  9 

1 

3  „  3J  ... 

.  5 

7 

4  „  5  .  .  .  . 

.  9 

9* 

3  „  4  .  .  .  . 

.  6 

8 

Naked  Floor  without  Girder. 


inches. 

cubic 

ft. 

in. 

inches. 

cubic 

ft. 

in. 

5  by  2*  ... 

.  7 

2i 

9  by  2* 

....  12 

ni 

5  „  3  .  .  .  . 

4 

9  ,,  3  . 

0 

6  „  2*  ... 

.  8 

7* 

10  2$ 

....  14 

4* 

6  »  3  .  .  .  . 

.  10 

0 

10  „  3  . 

....  16 

3 

7  „  2*  ... 

.  10 

4* 

11  „  2* 

....  15 

9* 

7  „  3  .  .  .  . 

.  11 

8 

11  „  3  . 

....  18 

4 

8  „  2i  ■  ■  ■ 

.  11 

6 

12  „  2* 

....  17 

3 

8  „  3  .  .  .  . 

.  13 

4 

12  „  3  . 

....  20 

0 

The  above  tables  of  different  scantlings  will  be  found 
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very  useful  to  those  who  are  unacquainted  with  taking, 
squaring,  and  cubing  dimensions;  as  also  to  such  as 
have  to  make  an  estimate  in  a  hurry,  as  they  are 
the  common  dimensions  of  fir  scantling  for  joists, 
rafters,  and  quarters  for  roofs  and  partitions,  of  second, 
third,  and  fourth-rate  houses  :  but  we  would  advise  the 
young  carpenter  to  take  the  dimensions  of  the  timber 
required  for  any  stated  work,  and  square  and  cube 
them  himself.* 


CHAPTER  IY. 

MASON. 

The  business  of  the  mason  consists  in  working  the 
stones  to  be  used  in  a  building  to  their  shape  and  set¬ 
ting  them  in  their  places.  The  works  connected  with 
the  trade  of  the  mason  are  those  of  the  stone-cutter, 
who  hews  and  cuts  large  stones  roughly  into  shape 
preparatory  to  their  being  worked  by  the  mason,  and 
of  the  carver,  who  executes  the  ornamental  portions  of 
the  stone-work  of  a  building,  as  enriched  cornices, 
capitals,  &c.  Where  the  value  of  stone  is  considerable 
it  is  sent  from  the  quarry  to  the  building  in  large 
blocks,  and  cut  into  slabs  and  scantlings  of  the  required 
size  with  a  stone-mason's  saw,  which  differs  from  that 
used  in  any  other  trade  in  having  no  teeth.  It  is  a 
long  thin  plate  of  steel,  slightly  jagged  on  the  bottom 
edge,  and  fixed  in  a  frame,  and,  being  drawn  backwards 
and  forwards  in  a  horizontal  position,  cuts  the  stone  by 
its  own  weight.  To  facilitate  the  operation  a  heap  of 

*  See  “  Quantities  and  Measurements,”  by  Alfred  Charles  Beaton, 
and  “  The  Slide  Rule  and  its  Uses,”  by  Charles  Hoare,  both  in  this 
Series. 
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sharp  sand  is  placed  on  an  inclined  plane  over  the 
stone,  and  water  allowed  to  trickle  through  it  so  as  to 
wash  the  sand  into  the  saw  cut.  Of  late  years  ma¬ 
chinery  worked  by  steam-power  has  been  used  for 
sawing  marble  into  slabs  as  well  as  stone  to  a  very 
great  extent,  and  has  almost  entirely  superseded 
manual  labour  in  this  part  of  the  manufacturing  of 
chimney-pieces. 

Some  freestones,  as  Bath  stone,  are  so  soft  as  to  be 
easily  cut  with  a  toothed  saw  worked  backwards  and 
forwards  by  two  persons.  The  harder  kinds  of  stones, 
as  granites  and  gritstones,  are  brought  roughly  into 
shape  at  the  quarry,  with  an  axe  or  scappling  hammer, 
and  are  then  said  to  be  scappled .*  The  tools  used  by 
the  mason  for  cutting  stone  consist  of  the  mullet  and 
chisels  of  various  sizes.  The  mason's  mallet  differs 
from  that  used  by  any  other  artisan,  being  similar  to  a 
dome  in  contour ,  excepting  a  portion  of  the  broadest 
part,  which  is  rather  cylindrical ;  the  handle  is  short, 
being  only  sufficiently  long  to  enable  it  to  be  firmly 
grasped.  In  London  the  tools  used  to  break  the  faces 
of  the  stone  are  the  point ,  which  is  the  smallest  de¬ 
scription  of  chisel ,  being  never  more  than  a  quarter  of 
an  inch  broad  on  the  cutting  edge  ;  the  inch  tool ;  the 
boaster,  which  is  two  inches  wide,  and  the  broad  tool, 
of  which  the  cutting  edge  is  three  and  a-half  inches 
wide.  The  tools  used  in  working  mouldings,  and  in 
carving,  are  of  various  sizes  according  to  the  nature  of 
the  work.  Besides  the  above  cutting  tools,  the  mason 
uses  the  banker  or  bench,  in  which  he  places  his  stone 
for  convenience  of  working,  and  straight-edges,  squares, 

*  Reduced  to  a  straight  surface  without  being  worked  smooth. 
(See  “  Technical  Dictionary.”) 
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levels,  and  templets,  for  marking  the  shapes  of  the 
blocks,  and  for  trying  the  surfaces  as  the  work  proceeds. 
Any  angle  greater  or  less  than  a  right  angle  is  called  a 
bevel  angle,  and  a  bevel  is  formed  by  nailing  two  straight¬ 
edges  together  at  the  required  angle ;  a  bevel  square 
is  a  square  with  a  shifting  back,  which  can  be  set  to 
any  required  bevel.  A  templet  is  sometimes  called  a 
mould,  which  moulds  are  commonly  made  of  sheet 
zinc  carefully  cut  to  the  profile  of  the  mouldings  with 
shears  and  files.  For  setting  his  work  in  place  the 
mason  uses  the  trowel,  lines,  and  pins,  the  square  and 
level,  arid  plumb,  and  battering  rules  fdr  adjusting  the 
faces  of  upright  and  battering  walls. 

The  mason's  scaffold  is  double,  that  is,  formed  with 
two  rows  of  standards,  so  as  to  be  totally  independent 
of  the  walls  for  support,  as  putlog  holes  are  inadmissible 
in  masonry. 

Of  late  years  the  construction  of  scaffolds  with  round 
poles  lashed  together  with  cords,  has  been  superseded 
in  large  works  by  a  system  of  scaffolding  of  square 
timbers  connected  together  by  bolts  and  dog-irons. 
The  hoisting  of  the  materials  is  performed  from  these 
scaffolds  by  means  of  a  travelling  crane,  which  consists 
of  a  double  travelling  carriage  running  on  a  tramway 
formed  on  straight  sills  laid  on  the  top  of  two  parallel 
rows  of  standards.  The  crab  winch  is  placed  on  the 
upper  carriage,  and  by  means  of  the  double  motion  of 
the  two  carriages  can  be  brought  with  great  ease  and 
precision  over  any  part  of  the  work  lying  between  the 
two  rows  of  standards. 

The  facilities  which  are  afforded  by  these  scaffolds 
and  travelling  cranes  for  moving  heavy  weights  over 
large  areas  have  led  to  their  extensive  adoption,  not 
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only  in  the  erection  of  buildings,  but  on  landing  wharfs, 
masons'  and  iron-founders'  yards,  and  similar  situations, 
where  a  great  saving  of  time  and  labour  is  effected  by 
their  use.  Scaffolding  of  square  timbers  appears  to 
have  been  little  used  in  England  before  1837,  when 
Messrs.  Cubitt,  of  Gray's  Inn  Road,  applied  it  to  the 
erection  of  the  entrance  gateway  of  the  Euston  Station 
of  the  North-Western  Railway.  Since  then  it  has 
been  very  generally  used  in  large  works,  amongst  which 
may  be  mentioned  the  Reform  Club  House,  and  the 
Nelson  Column, — where  it  was  carried  up  in  perfect 
safety  to  the  height  of  180  feet ;  and  it  was  used  on  a 
very  large  scale  at  the  new  Houses  of  Parliament. 

The  movable  derrick  crane  is  also  much  used  in 
setting  mason's  work.  It  consists  of  a  vertical  post 
supported  by  two  timber  back-stays,  and  a  long 
movable  jib  or  derrick  hinged  against  the  post  below 
the  gearing.  By  means  of  a  chain  passing  from  a 
barrel  over  a  ^pulley  at  the  top  of  the  post,  the  derrick 
can  be  hoisted  to  an  almost  vertical,  or  lowered  to 
nearly  a  horizontal  position,  thus  enabling  it  to  com¬ 
mand  every  part  of  the  area  of  a  circle  of  a  radius 
nearly  equal  to  the  length  of  the  derrick.  This  gives 
it  a  great  advantage  over  the  old  gibbet-crane,  which 
only  commands  a  circle  of  a  fixed  radius,  and  the  use 
of  which  entails  great  loss  of  time  from  its  constantly 
requiring  to  be  shifted  as  the  work  proceeds. 

Derrick  cranes  appear  to  have  been  first  introduced 
at  Glasgow,  in  1831,  by  Mr.  York,  since  which  time 
their  original  construction  has  been  greatly  improved 
upon,  and  they  are  now  very  extensively  used. 

In  hoisting  blocks  of  stone  they  are  attached  to  the 
tackle  by  means  of  a  simple  contrivance  called  a  lewis, 
which  consists  of  the  following  arrangement : — A  taper- 
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ing  hole  is  cut  in  the  upper  surface  of  the  stone  to  be 
raised;  the  two  side  pieces  of  the  lewis  are  inserted 
and  placed  against  the  sides  of  the  holes  (which  being 
made  in  the  form  of  a  dovetail,  and  the  aperture  in  the 
stone  made  to  correspond),  a  centre  parallel  piece  is 
then  dropped  in  and  secured  in  its  place-  by  a  strong 
pin  passing  through  all  three  pieces,  and  the  stone 
may  then  be  safely  hoisted,  as  it  is  impossible  for  the 
lewis  to  be  drawn  out  of  the  hole.  By  means  of  a  lewis, 
slightly  different  in  form  from  that  just  described, 
stone  can  be  lowered  and  set  under  water  without  diffi¬ 
culty,  the  lewis  being  disengaged  by  means  of  a  line 
attached  to  the  parallel  piece,  the  removal  of  which 
allows  the  other  to  be  drawn  out  of  the  mortice. 

In  stone-cutting  the  workman  forms  as  many  plane 
faces  as  may  be  necessary,  for  bringing  the  stone  into 
the  required  shape  with  the  least  waste  of  material  and 
labour,  and  on  the  plane  surface,  so  formed,  applies  the 
moulds  to  which  the  stone  is  to  be  worked. 

To  form  a  plane  surface  the  mason  first  knocks  off 
the  superfluous  stone  along  one  edge  of  the  block  until 
it  coincides  with  a  straight-edge  throughout  its  whole 
length — this  is  called  a  chisel  draught.  Another  chisel 
draught  is  then  made  along  one  of  the  adjacent  edges, 
and  the  ends  of  the  two  are  connected  by  another 
draught.  A  fourth  draught  is  then  sunk  across  the 
last,  which  gives  another  angle  point  in  the  same  plane 
with  the  other  draughts,  and  the  stone  is  then  knocked 
off  between  the  outside  draughts  until  a  straight-edge 
coincides  with  its  surface  in  every  part. 

To  form  cylindrical  or  moulded  surfaces,  curved  in 
one  direction  only,  the  workman  sinks  two  parallel 
draughts  at  the  opposite  ends  of  the  stone,  to  be  worked 
until  they  coincide  with  a  mould  cut  to  the  required 


30 


ERECTION  OF  DWELLING-HOUSES. 


shape,  and  afterwards  works  off  the  stone  between 
these  draughts  by  a  straight-edge  applied  at  right 
angles  to  them. 

The  formation  of  conical  or  spherical  surfaces  is 
much  less  simple,  and  requires  a  knowledge  of  the 
Scientific  operations  of  stone- cutting,  a  description  of 
which  would  be  unsuited  to  the  elementary  character 
of  these  pages.  The  reader  who  wishes  to  pursue  the 
subject  is  therefore  referred  to  the  writer's  volume  (25) 
of  this  series  on  Masonry  and  Stone-cutting,  where  he 
will  find  the  required  information. 

The  finely  grained  Stones  are  usually  brought  to  a 
smooth  surface,  and  rubbed  with  sand  to  produce  a 
perfectly  even  surface. 

In  working  soft  stones  the  surface  is  brought  to  a 
smooth  face  with  a  drag,  which  is  a  plate  of  steel, 
indented  on  the  edge  like  the  teeth  of  a  saw,  to  take 
off  the  marks  of  the  tools  employed  in  shaping  it.  The 
harder  and  more  coarsely  grained  stones  are  generally 
tooled ;  that  is,  the  marks  of  the  chisel  are  left  on  their 
face.  If  the  furrows  left  by  the  chisel  are  disposed  in 
regular  order,  the  work  is  said  to  be  fair-tooled ;  but  if 
otherwise,  it  may  be  random-tooled ,  or  chiselled ,  or 
boasted ,  or  pointed.  If  the  stones  project  beyond  the 
points,  the  work  is  said  to  be  rusticated  or  reticulated. 

Granite  and  gritstone  are  chiefly  worked  with  the 
scappling  hammer.  In  massive  erections,  where  the 
stones  are  large,  and  effect  is  required,  the  fronts  of 
the  blocks  are  left  quite  rough,  as  they  come  out  of 
the  quarry,  and  the  work  is  then  said  to  be  quarry 
pitched. 

Many  technical  terms  are  used  by  quarry- men,*  and 

*  See  “  Technical  Dictionary  of  Terms  used  in  Architecture, 
Building,”  &c. 
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others  engaged  in  working  stone ;  but  they  need  not  he 
inserted  here,  as  they  are  mostly  confined  to  particular 
localities,  beyond  which  they  are  little  known,  or 
perhaps  bear  a  different  signification.  When  the  mason 
requires  to  give  the  joints  of  his  work  greater  security 
than  is  afforded  by  the  weight  of  the  stone  and  the 
adhesion  of  the  mortar,  he  makes  use  of  joggles,  dowels, 
and  cramps.  Stones  are  said  to  be  joggled  when  a 
projection  is  worked  out  on  one  stone  to  fit  in  a  corre¬ 
sponding  hole  or  groove  in  the  other  ;  but  this  occasions 
great  labour  and  waste  of  stone.  Dowels  are  chiefly 
made  use  of,  which  are  hard  pieces  of  stone  cut  to  the 
required  size,  and  let  into  corresponding  mortices  in 
the  two  stones  to  be  joined  together. 

Dowels  may  be  pins  of  wood,  metal,  or  stone,  used 
to  secure  the  joints  of  stone-work  in  exposed  situations, 
as  copings,  pinnacles,  &c.  The  best  material  is  copper; 
but  the  expense  of  this  metal  causes  it  to  be  seldom 
used.  If  iron  be  made  use  of  it  should  be  thoroughly 
tarred,  to  prevent  oxidation,  or  it  will  sooner  or  later 
burst  or  split  the  work  it  is  intended  to  protect. 
Dowels  are  often  secured  in  their  places  with  lead 
poured  in  from  above,  through  a  small  channel  cut  in 
the  side  of  the  joint  for  that  purpose;  but  a  good 
workman  will  eschew  lead,  which  too  often  finds  its 
way  into  bad  work,  and  will  prefer  trusting  to  very 
close  and  workmanlike  joints,  carefully  fitted  dowels, 
and  fine  mortar.  Dowels  should  be  made  tapering  at 
one  end,  which  ensures  a  better  fit,  and  renders  the 
setting  of  the  stone  more  easy  for  the  workman. 

Iron  cramps  are  used  as  fastenings  on  the  tops  of 
copings,  and  in  similar  situations;  but  they  are  not  to 
be  recommended,  as  they  are  very  unsightly,  and  if 
they  once  become  exposed  to  the  action  of  the  atmo- 
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sphere,  are  powerfully  destructive  agents.  Cast  iron 
is,  however,  less  objectionable  than  wrought  for  this 
purpose. 

In  measuring  mason’s  work,  the  cubic  contents  of 
the  stone  is  taken  as  it  comes  to  the  banker ,  without 
deduction  for  subsequent  waste.  If  the  scantlings  are 
large,  an  extra  price  is  allowed  for  hoisting.  The 
labour  in  working  the  stone  is  charged  by  the  super¬ 
ficial  foot,  according  to  the  kind  of  work,  as  plain  work, 
sunk  work,  moulded  work,  &c.  Pavings,  landings,  &c., 
and  all  stones  less  than  three  inches  thick,  are  charged 
by  the  superficial  foot.  Copings,  curbs,  window-sills, 
&c.,  are  charged  per  lineal  foot.  Cramps,  dowels, 
mortice  holes,  &c.,  are  always  charged  separately. 

A  journeyman  mason  will  receive  from  4s.  to  5s.  6c?. 
per  day,  and  the  labourer  from  2s.  6c?.  to  3s.  per  day ; 
but  masons  working  piece-work,  or  at  any  work  re¬ 
quiring  particular  skill,  will  often  earn  much  more. 
The  remuneration  of  a  stone-carver  is  dependent  on 
his  talent,  and  the  kind  of  work  he  is  engaged  upon. 

The  following  table  of  the  weights  of  the  different 
kinds  of  stone  will  convey  an  idea  of  their  relative 
hardness,  and  of  the  labour  required  to  work  them  : — 

TABLE 

Of  the  Weights  of  different  hinds  of  Stone. 


13 

cubic  feet  of  marble  .... 

13| 

of  granite  .... 

*  *  *  99  99 

14 

of  Purbeck  stone 

•  *  *  99  99 

14* 

» 

of  Yorkshire  stone  . 

•  *  *  99  99 

16 

}> 

of  Derbyshire  grit  . 

*  •  •  99  99 

17 

» 

of  Portland  stone  . 

•  *  *  99  99 

18 

» 

of  Bath  stone  .  .  . 

*  *  *  99  99 

58  feet  superficial  of  3-inch  York  paving 
70  „  of  2|-incli  „ 
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PLUMBER. 

The  work  of  the  plumber  chiefly  consists  in  laying 
sheet  lead  on  roofs,  lining  cisterns,  laying  on  water  to 
the  different  parts  of  a  building,  and  fixing  up  pumps 
and  water-closets.  The  plumber  uses  but  few  tools, 
and  those  are  of  a  simple  character,  the  greater  number 
of  them  being  similar  to  those  used  by  other  artificers, 
hammers ,  mallets ,  planes ,  chisels ,  gouges ,  files,  &c.  The 
principal  tool  peculiar  to  the  trade  of  the  plumber  is 
the  bat,  which  is  made  of  beech.  It  is  about  eighteen 
inches  long,  and  is  used  for  dressing  and  flattening 
sheet  lead.  For  soldering,  the  plumber  also  uses  iron 
ladles  of  various  sizes  for  melting  solder,  as  well  as 
lead,  and  grozing -irons  for  smoothing  down  the  joints. 
The  sheet-lead  used  by  the  plumber  is  either  cast  or 
milled,  the  former  being  generally  cast  by  the  plumber 
himself  out  of  old  lead  taken  in  exchange,  whilst  the 
latter,  which  is  cast  lead  flattened  out  between  two 
rollers  in  a  flatting  mill,  is  purchased  from  the  manu¬ 
facturer.  Sheet-lead  is  described,  according  to  the 
weight  per  superficial  foot,  as  5  lb.  lead,  61b.  lead,  &c. 

Lead-pipes,  if  of  large  dimensions,  are  made  of  sheet- 
lead  dressed  round  a  wooden  core  and  soldered  up. 
Smaller  pipes  are  cast  in  short  lengths,  of  a  thickness 
three  or  four  times  that  of  the  intended  pipe,  and 
either  drawn  or  rolled  out  to  the  proper  thickness. 

Soft-solder  is  used  for  uniting  the  joints  of  lead- 
work  ;  it  is  made  of  equal  parts  of  lead  and  tin,  and  is 
purchased  of  the  manufacturer,  by  the  plumber,  at  a 
price  per  lb.,  according  to  the  state  of  the  market. 

c  3 
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Laying  of  Sheet-lead, 

In  order  to  secure  lead- work  from  the  injurious 
effect  of  contraction  and  expansion  where  exposed  to 
the  heat  of  the  sun,  the  plumber  is  careful  not  to  con¬ 
fine  the  metal  by  soldered  joints,  or  otherwise.  All 
sheet-lead  should  be  laid  with  a  slope  sufficient  to  keep 
it  dry ;  a  fall  of  one  inch  in  ten  feet  is  sufficient  for 
this  purpose,  if  the  boarding  on  which  the  lead  is  laid 
be  perfectly  even. 

Flashings  are  pieces  of  lead  turned  down  over  the 
edges  of  other  lead- work,  which  is  turned  up  against 
a  wall,  and  serve  to  keep  the  wet  from  finding  its  way 
between  the  wall  and  the  lead.  The  most  secure  way 
of  fixing  them  is  to  build  them  into  the  joints  of  the 
brickwork,  but  the  common  method  is  to  insert  them 
about  an  inch  into  the  mortar  joint,  and  to  secure  them 
with  wall  hooks  and  cement. 

A  very  important  part  of  the  business  of  the  plumber 
consists  in  fitting  up  cisterns,  pumps,  and  water-closet 
apparatus,  and  in  laying  the  different  services  and 
wastes  connected  with  the  same. 

Plumber’s  work  is  paid  for  by  the  cwt. ;  milled-lead 
being  rather  more  expensive  than  cast.  Lead  pipes 
are  charged  per  foot  lineal,  according  to  size. 

Pumps  and  water-closet  apparatus  are  charged  at  so 
much  each,  according  to  description,  as  also  basins, 
air-traps,  washers  and  plugs,  spindle  valves,  stop-cocks, 
ball-cocks,  &c. 

TABLE 


Bore. 

|-inch  . 
f-inch.  . 
l'-inch  . 


Of  the  Weight  of  Lead  Pipes  per  Yard. 
lbs.  ozs.  Bore. 

...33  l^-inch.  . 

.  .  .  6  7  4-inch .  . 

...  8  0  2-inch  .  • 


lbs.  ozs. 
11  0 
14  0 
21  0 
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The  wages  of  a  journeyman  plumber  are  from  5$.  to 
6s.  per  day,  and  the  plumber’s  labourer  receives  from 
3s.  to  3s.  6d.  per  day. 

ZINC-WORKER. 

The  use  of  sheet-lead  has  been  to  a  certain  extent 
superseded  by  the  use  of  sheet-zinc,  which,  from  its 
cheapness  and  lightness,  is  very  extensively  used  for 
almost  all  purposes  to  which  sheet-lead  is  applied.  It 
is,  however,  a  very  inferior  material,  and  not  to  be 
depended  on.  The  laying  of  it  is  generally  executed 
by  the  plumber,  but  the  working  of  zinc,  and  manu¬ 
facturing  of  it  into  gutters,  rain  water-pipes,  chimney- 
cowls,  and  other  articles,  is  practised  as  a  distinct 
business. 

SMITH  AND  IRON-FOUNDER. 

The  smith  furnishes  the  various  articles  of  wrought 
iron  work  used  in  a  building,  as  pileshoes,  straps,  screw- 
bolts,  dog-irons,  chimney-bars,  gratings,  wrought-iron 
railing,  and  iron  balustrades  for  staircases.  Wrought- 
iron  was  formerly  much  used  for  many  purposes,  for 
which  cast-iron  is  almost  exclusively  employed ;  the 
improvements  effected  in  casting  during  the  present 
century  having  made  a  great  alteration  in  this  respect. 
The  operations  of  the  iron-founder  have  been  much 
improved  since  the  middle  of  the  last  century,  when 
the  smelting  of  iron  was  carried  on  with  wood  charcoal, 
and  the  ores  used  were  chiefly  from  the  secondary 
strata,  although  the  clay  iron-stones  of  the  coal- 
measures  were  occasionally  used.  The  weald  of  Kent 
and  Sussex  contained  many  iron- works  during  the 
seventeenth  century.  The  one  formerly  situated  at 
Lamberhurst,  near  Tunbridge  Wells,  Sussex,  is  noted 
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as  having  furnished  the  cast-iron  railing  round  St. 
Paul’s  Cathedral.  The  tilt  hammers  used  in  forging 
bar-iron  were  chiefly  worked  by  water  power.  A  large 
pool  in  Beeding  Forest,  near  Horsham,  Sussex,  still 
retains  the  name  of  the  Hammer  Pond,  and  the  former 
sites  of  many  old  forges  in  the  Wealden  district  may 
still  be  traced  by  the  heaps  of  cinders  which  yet  remain 
here  and  there,  and  by  the  local  name  to  which  -the 
works  gave  rise. 

The  introduction  of  smelting  with  pit-coal  coke 
during  the  last  century  caused  a  complete  revolution 
in  the  iron  trade.  The  ores  now  chiefly  used  are  the 
clay  iron-stones  of  the  coal  measures,  and  the  fuel  pit- 
coal  or  coke. 

Steam  power  is  almost  exclusively  used  for  the  pro¬ 
duction  of  the  blast  furnaces,  and  for  working  the  forge 
hammers  and  rolling  mills.  For  the  production  of 
wrought-iron  in  the  ordinary  manner,  two  distinct  sets 
of  processes  are  required  :  1st,  the  extraction  of  the 
metal  from  the  ore  in  the  shape  of  cast-iron ;  2nd,  the 
conversion  of  cast-iron  into  malleable  or  bar-iron  by 
remelting,  puddling,  and  forging.  The  conversion  of 
bar-iron  into  steel  is  effected  by  placing  it  in  contact 
with  powdered  charcoal  in  a  cementing  furnace. 

Cast-iron  is  produced  by  smelting  the  previously 
calcined  ore  in  a  blast  furnace  along  with  a  certain 
quantity  of  limestone  and  coke ;  the  former  acts  as  a 
flux,  while  the  combustion  of  the  latter  supplies  the 
heat.  The  metal  when  fused  sinks  to  the  bottom, 
while  the  limestone  and  the  impurities  rise  to  the  top, 
and  are  allowed  to  run  off,  forming  slag  or  cinder.  The 
melted  metal  is  run  off  from  the  bottom  of  the  furnace 
into  moulds  in  the  case  of  castings,  and  into  furrows 
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made  in  a  level  bed  of  sand,  when  the  metal  is  required 
for  conversion  into  malleable  iron  ;  the  bars  thus  pro¬ 
duced  being  called  pigs. 

In  the  year  1827  it  was  discovered  that  by  the  use 
of  heated  air  for  the  blast  a  great  saving  of  fuel  could 
be  effected  as  compared  with  the  cold  blast  process. 
The  hot  blast  is  now  very  extensively  used,  and  has  the 
double  advantage  of  requiring  less  fuel  to  bring  down 
an  equal  quantity  of  metal,  and  of  enabling  the  manu¬ 
facturer  to  use  raw  pit-coal  instead  of  coke ;  so  that  a 
saving  is  effected  both  in  the  quantity  and  cost  of  the  fuel. 

For  a  considerable  time  after  its  introduction  it  was 
held  in  great  disrepute ;  which,  however,  may  be  chiefly 
attributed  to  the  inferior  quality  of  ores  used,  the  power 
of  the  hot  blast  in  reducing  the  most  refractory  offering 
a  great  temptation  to  obtain  a  much  larger  product 
from  the  furnaces  than  was  compatible  with  the  good 
quality  of  the  metal. 

The  use  of  the  hot  blast  by  firms  of  acknowledged 
character  has  greatly  tended  to  remove  the  prejudice 
against  it,  and  in  many  iron- works  of  high  character 
nothing  but  the  hot  blast  with  pit-coal  is  used  in  the 
smelting  furnaces,  the  use  of  coke  being  confined  to 
the  subsequent  processes. 

It  may  be  laid  down  as  a  principle,  that  in  archi¬ 
tectural  structures,  at  least  where  a  proper  margin  of 
safety  has  been  provided  in  determining  the  scantlings 
of  either  cast  or  wrought-iron  to  resist  known  stresses 
in  construction,  that  it  is  practically  unimportant  at 
present  (1867)  to  the  architect  whether  the  metals  he 
specifies  or  employs  be  hot  blast  or  cold  blast. 

The  temperature  of  the  hot  blast  has  been  lately 
considerably  intensified  by  the  use  of  Siemens's  regene- 
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rative  furnace.  The  reader  wishing  further  information 
respecting  these  furnaces  will  find  a  description  of  th®m 
in  the  articles  Heat  and  Iron  in  “  Tomlinson's  Cyclo¬ 
paedia  of  Useful  Arts."  The  results  obtained  are  an 
increased  temperature,  a  saving  in  the  amount  of  fuel 
used  per  ton  of  iron  obtained,  and  a  better  quality  of 
iron. 

Cast-iron  is  divided  by  the  iron-founder  into  three 
qualities : — No.  1,  or  dark  grey  cast-iron,  is  coarse¬ 
grained,  soft,  and  not  very  tenacious.  When  remelted, 
it  passes  into  No.  2,  or  grey  cast-iron.  This  is  the 
best  quality  for  castings  requiring  strength.  When 
repeatedly  remelted,  it  becomes  excessively  hard  and 
brittle  and  passes  into  No.  3,  or  white  cast-iron,  which 
is  only  used  for  the  commonest  castings,  as  sash  weights, 
cannon  balls,  and  similar  articles. 

White  cast-iron  if  produced  direct  from  the  ore  is  an 
indication  of  derangement  in  the  working  of  the  furnace, 
and  is  unfit  for  the  ordinary  purposes  of  the  founder, 
except  to  mix  with  other  qualities. 

Girders  and  similar  solid  articles  are  cast  in  sand 
moulds  enclosed  in  iron  frames  or  boxes,  each  mould 
requiring  upper  and  lower  boxes.  A  mould  is  formed 
by  pressing  sand  firmly  round  a  wooden  pattern,  which 
is  afterwards  removed,  and  the  melted  metal  poured 
into  the  spaces  thus  left  through  apertures  made  for 
that  purpose. 

The  moulds  for  ornamental  work  and  for  hollow 
^castings  are  of  a  more  complicated  construction,  which 
will  be  better  understood  from  actual  inspection  at  a 
foundry  than  from  any  written  description.  Almost  all 
irons  are  improved  by  admixture  with  others,  and  there¬ 
fore  where  superior  castings  are  required  they  should 
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not  be  run  direct  from  the  smelting  furnace,  but  the 
metal  should  be  remelted  in  a  cupola  furnace,  which 
gives  the  opportunity  of  suiting  the  quality  of  the  iron 
to  its  intended  use.  Thus  for  delicate  ornamental  work 
a  soft  and  very  fluid  iron  will  be  required,  whilst  for 
girders  and  castings  exposed  to  cross  strain  the  metal 
will  require  to  be  harder  and  more  tenacious.  For 
bed-plates  and  castings  which  have  merely  to  sustain  a 
compressing  force,  the  chief  point  to  be  attended  to  is 
the  hardness  of  the  metal. 

Castings  should  be  allowed  to  remain  in  sand  until 
cool,  as  the  quality  of  the  metal  is  greatly  injured  by 
the  rapid  and  irregular  cooling  which  takes  place  from 
exposure  to  air  if  removed  from  the  moulds  in  a  red-hot 
state,  which  is  sometimes  done  in  small  foundries  to 
economise  room. 

Staffordshire,  Shropshire,  and  Derbyshire  afford  the 
best  iron  for  castings.  The  Scotch  iron  is  much 
esteemed  for  hollow  wares,  and  has  a  beautifully  smooth 
surface,  which  may  be  noticed  in  the  stoves  and  other 
articles  cast  by  the  Carron  Company.  The  Welsh  iron 
is  principally  used  for  conversion  into  bar-iron. 

The  conversion  of  forge  pig  into  bar-iron  is  effected 
by  a  variety  of  processes,  which  have  for  their  object 
the  freeing  of  the  metal  from  the  carbon  and  other 
impurities  combined  with  it,  so  as  to  produce  as  nearly 
as  possible  the  pure  metal. 

Besides  cast-iron  columns,  girders,  and  similar  articles 
which  are  cast  to  order,  the  founder  supplies  a  great 
variety  of  articles  which  are  “kept  in  store  for  immediate 
use,  as  cast-iron  palings,  balconies,  rain  water-pipes, 
and  guttering,  air-traps,  coal -plates,  stoves,  stable- 
fittings,  iron  sashes,  &c.,  &c. 
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Both  wrought  and  cast-iron  work  are  paid  for  by 
weight,  except  small  articles  kept  in  store  for  immediate 
use,  which  are  valued  per  piece : — 

One  cubic  foot  of  cast-iron  ....  weighs  about  450  lbs. 

Ditto  ditto  of  wrought .  „  475  „ 

Ditto  ditto  of  closely -hammered  .  „  485  „ 

The  coppersmith  provides  sheet  copper  for  covering 
roofs,  copper-gutters,  and  rain  water-pipes;  washing 
and  brewing  coppers ;  copper  cramps  and  dowels  for 
stone-mason^s  work,  and  all  other  copper  work  in  a 
building;  but  the  cost  of  the  material  in  which  he 
works  prevents  its  general  use,  and  *  the  washing- 
copper  is  frequently  the  only  part  of  a  building  which 
requires  the  aid  of  this  artificer.  Sheet  copper  is  paid 
for  by  the  superficial  foot,  copper  in  dowels,  bolts,  &c., 
at  per  pound. 

Warming  apparatus,  steam  and  gas-fittings,  and 
similar  kinds  of  work  are  put  up  by  the  mechanical 
engineer,  who  also  manufactures  a  great  variety  of 
articles  which  are  purchased  in  parts,  and  put  together 
and  fixed  by  the  plumber,  as  pumps,  taps,  water-closet 
apparatus. 

SLATER. 

The  business  of  the  slater  chiefly  consists  in  covering 
the  roofs  of  houses  with  slates ;  but  it  has  of  late  years 
been  very  much  extended  by  the  general  introduction 
of  sawn  slates  as  a  material  for  shelves,  cisterns,  baths, 
chimney-pieces,  and  even  for  ornamental  purposes. 

We  propose  here  to  describe  only  those  operations  of 
the  slater  which  have  reference  to  the  covering  of  roofs. 
Besides  the  tools  which  are  in  common  use  among 
other  artificers,  the  slater  uses  one  peculiar  to  his  trada 
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called  the  zax ,  which  is  a  kind  of  hatchet  with  a  sharp 
point  at  the  back.  It  is  used  for  trimming  slates  and 
making  the  holes  by  which  they  are  nailed  in  their 
places. 

Slates  are  laid  either  on  boarding  or  on  narrow 
battens  from  two  to  three  inches  wide,  the  latter  being 
the  more  common  method  on  account  of  its  being  less 
expensive  than  the  other.  The  nails  used  should  be 
either  copper  or  zinc;  iron  nails,  though  sometimes 
used,  being  objectionable  from  their  liability  to  rust. 
Every  slate  should  be  fastened  with  two  nails,  except 
in  the  most  inferior  work.  The  upper  surface  of  a  slate 
is  called  its  back ,  the  under  surface  the  bed,  the  lower 
edge  the  tail,  the  upper  edge  the  head,  the  part  of  each 
course  of  slate  exposed  to  view  is  called  the  margin  of 
the  course,  and  the  width  of  the  margin  is  called  the 
gauge. 

The  bond  or  lap  is  the  distance  which  the  lower  edge 
of  any  course  overlaps  the  slates  of  the  second  course 
below,  measuring  from  the  nail-hole. 

In  preparing  slates  for  use,  the  sides  and  bottom- 
edges  are  trimmed,  and  the  nail- holes  punched  as  near 
the  head  as  can  be  done  without  risk  of  breaking  the 
slate,  and  at  a  uniform  distance  from  the  tail. 

The  lap  having  been  decided  on,  the  gauge  will  be 
equal  to  half  the  distance  from  the  tail  to  the  nail-hole, 
less  the  lap  ;  thus  a  countess  slate  measuring  nineteen 
inches  from  tail  to  nail,  if  laid  with  a  three  inch  lap, 
would  show  a  margin  of  eight  inches.  The  battens  are 
of  course  nailed  on  to  the  rafters  at  the  gauge  to  which 
the  slates  will  work.  If  the  slates  are  of  different 
lengths,  they  must  be  sorted  into  sizes  and  gauged 
accordingly,  the  smallest  size  being  placed  nearest  the 
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ridge.  The  lap  should  not  be  less  than  two  inches, 
and  need  not  exceed  three  inches. 

It  is  essential  to  the  sound hess,  as  well  as  the  ap¬ 
pearance  of  slater’s  work,  that  the  slates  should  all  be 
of  the  same  width,  and  the  edges  perfectly  true.  The 
W  elsh  slates  are  considered  the  best,  and  are  of  a  light 
sky-blue  colour ;  the  Westmoreland  slates  are  of  a  dull 
greenish  hue. 

Slater’s  work  is  measured  by  the  square  of  100 
superficial  feet,  allowance  being  made  for  the  trouble 
of  cutting  the  slates  at  the  hips,  eaves,  round  chim¬ 
neys,  &c. 

Slabs  for  cisterns,  baths,  shelves,  and  other  sawn 
work,  are  charged  per  foot,  superficial,  according  to  the 
thickness  of  the  slab,  and  the  labour  bestowed  on  the 
work.  Rubbed  edges,  grooves,  &c.,  are  charged  per 
lineal  foot. 

A  journeyman  slater  receives  about  5s.  per  day,  and 
his  labourer  about  3s.  per  day. 

TABLE 


Of  the  Sizes  of  Roofing  Slates. 


Description. 

Size. 

Average  Gauge 
in  Inches. 

No.  of  Squares 
1200  will  cover. 

Weight  per  1200 

in  Tons. 

No.  required  to 
cover  one  Square. 

No.  of  Nails  re¬ 
quired  to  one 
Square. 

Length. 

Breadth. 

ft.  in. 

ft.  in. 

Doubles . 

1  1 

0  6 

b\ 

2 

i 

480 

480 

Ladies . 

1  4 

0  8 

7 

if 

280 

280 

Countesses  .... 

1  8 

0  10 

9 

7 

2 

176 

352 

Duchesses . 

2  0 

1  0 

10* 

10 

3 

127 

254 

Imperials . 

2  6 

2  0 

Iiags  and  Queens  .  . 

3  0 

2  0 

(  A  Ton  will  cover  24  to  21 

Westmoreland  of  vari¬ 

squares. 

ous  sizes  .... 

1 

Inch  slab  per  foot  superficial  weighs  14  lbs. 
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We  have  now  endeavoured  to  explain  the  various 
trades  employed,  and  the  materials  required  for  the 
carcass  of  a  building,  and  will  commence  with  the 
finishings. 

Finishings. 

The  work  of  the  plasterer  consists  in  covering  the 
brickwork  and  native  timbers  of  walls,  ceilings,  and 
partitions  with  plaster,  to  prepare  them  for  painting, 
papering,  or  distempering,  and  in  forming  cornices, 
and  such  decorative  portions  of  the  furnishings  of 
buildings  as  may  be  required  to  be  executed  in  plaster 
or  cement. 

The  plasterer  uses  a  variety  of  tools,  of  which  the 
following  are  the  principal  ones  : — 

The  drag  is  a  three  pronged  rake,  used  to  mix  the 
hair  with  the  mortar  in  preparing  coarse  stuff. 

The  hawk  is  a  small  square  board  for  holding  stuff 
on,  with  a  short  handle  on  the  under  side. 

Trowels  are  of  two  kinds,  the  laying  and  smoothing 
tool,  with  which  the  first  and  the  last  are  laid,  and  the 
gauging  trowel  used  for  gauging  fine  stuff  for  cornices, 
&c.,  &c.  :  these  are  made  of  various  sizes,  from  three 
to  seven  inches  long. 

Of  floats ,  which  are  used  in  floating  ceilings  and 
other  work,  there  are  three  kinds,  viz.,  the  Derby , 
which  is  a  rule  of  such  a  length  as  to  require  two  men 
to  use  it ;  the  hand- float,  which  is  used  in  furnishing 
stucco ;  and  the  quirk-float ,  which  is  used  in  floating 
angles. 

Moulds ,  for  raising  cornices,  are  made  of  sheet  copper 
cut  to  the  profile  of  the  moulding,  to  be  formed  and 
fixed  in  a  wooden  frame. 
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Stopping  and  picking  out  tools  are  made  of  steel,  seven 
or  eight  inches  long,  and  of  various  sizes.  They  are 
used  for  modelling,  and  for  finishing  mitres,  and 
returns  to  cornice. 


Materials. 

Coarse  stuff,  or  lime  and  hair,  as  it  is  usually  called, 
is  similar  to  common  mortar,  with  the  addition  of  hair 
from  the  tanner's  yard,  which  is  thoroughly  mixed  with 
the  mortar  by  means  of  the  drag. 

Fine  stuff  is  made  of  pure  lime,  slaked  with  a  small 
quantity  of  water ;  after  which  sufficient  water  is 
added  to  bring  it  to  the  consistence  of  cream.  It  is 
then  allowed  to  settle,  and  the  superfluous  water  being 
poured  off,  it  is  left  in  a  bin  or  tub  to  remain  in  a 
semi-fluid  state,  until  the  evaporation  of  the  water  has 
brought  it  to  a  proper  thickness  for  use.  In  using  fine 
stuff  for  setting  ceilings,  a  small  portion  of  white  hair 
is  mixed  with  it. 

Stucco  is  made  with  fine  stuff  and  clean  washed  river 
sand .  This  is  used  for  finishing  work  intended  to  be 
painted. 

Gauged  stuff  is  formed  of  fine  stuff  mixed  with  plaster 
of  Paris,  the  proportion  of  plaster  varying  according  to 
the  rapidity  with  which  the  work  is  required  to  set. 

Gauged  stuff  is  used  for  running  cornices  and  mould¬ 
ings. 

Enrichments,  such  as  pateras,  centre  flowers  for 
ceilings,  &c.,  are  first  modelled  in  clay,  and  afterwards 
cast  of  plaster  of  Paris  in  wax  or  plaster  moulds. 

Papier  mache  ornaments  also  are  much  used,  and  have 
the  advantage  of  being  very  light,  and  being  easily  and 
securely  fixed  with  screws. 
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The  variety  of  compositions  and  cements  made*  use  of 
by  the  plasterer  is  very  great.  Roman  cement ,  Portland 
cement ,  and  lias  cement,  are  the  principal  ones  used 
for  coating  buildings  externally.  Martin  and  Keene’s 
cements  are  well  adapted  for  all  internal  plastering 
where  sharpness,  hardness,  and  delicate  finish  are 
required. 

Operations  for  Plastering . 

When  brickwork  is  plastered,  the  first  coat  is  called 
rendering. 

In  plastering  ceilings  and  partitions,  the  first  opera¬ 
tion  is  lathing.  This  is  done  with  single,  one-and-a-half 
or  double  laths*  these  names  denoting  their  respective 
thicknesses.  Laths  are  either  of  oak  or  fir ;  if.  of  the 
former,  wrought-iron  nails  are  used,  but  cast-iron  nails 
may  be  employed  with  the  latter.  The  thickest  laths 
are  used  for  ceilings,  as  the  strain  on  the  laths  is 
greater  in  a  horizontal  than  in  an  upright  position. 

Pricking -up  is  the  first  coat  of  plastering  of  coarse 
stuff  upon  laths ;  when  completed,  it  is  well  scratched 
over  with  the  end  of  a  lath,  to  form  a  key  for  the  next 
coat. 

Laid  work  consists  of  a  simple  coat  of  coarse  stuff 
over  a  wall  or  ceiling. 

Two-coat  work  is  only  roughed  over  with  a  broom, 
and  afterwards  set  with  fine  stuff,  or  with  gauged  stuff 
in  the  better  description  of  work. 

The  laying  on  of  the  second  coat  of  plastering  is 
called  floating ,  from  its  being  floated  or  brought  to  a 
plain  surface  with  the  float. 

The  operation  of  floating  is  performed  by  surrounding 
the  surface  to  be  floated  with  narrow  strips  of  plastering 
called  screeds ,  brought  perfectly  upright,  or  level,  as 
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the  case  may  be,  with  the  level  or  plumb  rule ;  thus,  in 
preparing  for  floating  a  ceiling,  nails  are  driven  in  at 
the  angles,  and  along  the  sides,  about  ten  feet  apart, 
and  carefully  adjusted  to  a  horizontal  plane,  by  means 
of  the  level.  Other  nails  are  then  adjusted  opposite 
to  the  first,  at  a  distance  of  seven  or  eight  inches  from 
them.  The  space  between  each  pair  of  nails  is  filled 
up  with  coarse  stuff,  and  floated  perfectly  true  with  a 
floating  rule  ;  this  operation  forms  a  screed,  perfectly 
level  throughout.  Other  screeds,  are  then  formed,  to 
divide  the  work  into  bays  about  eight  feet  wide,  which 
are  successively  filled  up  flush,  and  floated  level  with 
the  screeds. 

The  screeds  for  floating  Walls  are  formed  in  exactly 
the  same  manner,  except  that  they  are  adjusted  with 
the  plumb  rule  instead  of  the  level.  After  the  work 
has  been  brought  to  an  even  surface  by  the  floating 
rule,  it  is  gone  over  with  the  hand  float  and  a  little 
soft  stuff,  to  make  good  any  deficiencies  that  may 
appear.  The  operation  of  forming  screeds  and  floating 
work,  which  is  not  either  vertical  or  horizontal,  as  a 
plaster  floor  laid  with  a  fall,  is  analogous  to  that  of 
taking  the  face  of  a  stone  out  of  winding,  with  chisel, 
drafts,  and  straight  edges  in  stone-cutting,  the  prin¬ 
ciple  being  in  each  case  to  find  three  points  in  the  same 
plane,  from  which  to  extend  operations  over  the  whole 
surface. 

Setting. 

When  the  floating  is  about  half  dry,  the  setting  or 
finishing  coat  of  fine  stuff  is  laid  on  with  the  smoothing 
trowel,  which  is  alternately  wetted  with  a  brush,  and 
worked  over  with  the  smoothing  tools,  until  a  fine 
surface  is  obtained. 
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Stucco  is  laid  on  with  the  largest  trowel  and  worked 
over  with  the  hand-float,  the  work  being  alternately 
|  sprinkled  with  water  and  floated  until  it  becomes  hard 
I  and  compact,  after  which  it  is  finished  by  rubbing  it 
|  over  with  a  dry  stock  brush.  The  water  has  the  effect 
|  of  hardening  the  face  of  the  stucco,  so  that  after  re¬ 
peated  sprinklings  and  trowelling,  it  becomes  very  hard, 
and  smooth  as  glass. 

The  above  remarks  may  be  briefly  summed  up  as 
follows.  The  commonest  kind  of  work  consists  of  only 
one  coat,  and  is  called  rendering ,  on  brickwork,  and 
laying ,  if  on  laths.  If  a  second  coat  be  added,  it  be¬ 
comes  two-coat  work,  or  render  set ,  or  lath  lay  and  set. 
When  the  work  is  floated  it  becomes  three-coat  work, 
and  is  render ,  float ,  and  set  for  brickwork,  and  lath ,  lay , 
float ,  and  set  for  ceilings  and  partitions ;  ceilings  being 
set  with  fine  stuff  and  a  little  white  hair,  and  walls 
intended  for.  paper  with  fine  stuff  and  sand ;  stucco  is 
used  where  the  work  is  to  be  painted. 

Rough  stucco  is  a  mode  of  finishing  staircases,  pas¬ 
sages,  &c.,  in  imitation  of  stone.  It  is  mixed  with  a 
large  proportion  of  sand,  and  roughened  by  the  hand- 
float,  to  give  it  the  appearance  of  stone. 

Rough -cast  is  a  mode  of  finishing  outside  work,  by 
dashing  over  the  second  coat  of  plastering,  whilst  quite 
wet,  a  layer  of  rough  cast,  composed  of  well-washed 
gravel  mixed  up  with  pure  lime  and  water  till  the  whole 
is  in  a  semi-fluid  state. 

Pugging  is  lining  the  spaces  between  floor  joists  with 
coarse  stuff,  to  prevent  the  passage  of  sound,  or  between 
two  stones,  and  is  done  on  laths  or  rough  boarding. 

In  the  midland  districts  of  England  reeds  are  much 
used  instead  of  laths,  not  only  for  ceilings  and  parti- 
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tions,  but  for  floors,  which  are  formed  with  a  thick 
layer  of  coarse  gauged  stuff  upon  reeds.  Floors  of 
this  kind  are  extensively  used  about  Nottingham,  and, 
from  the  security  against  fire  afforded  by  the  absence 
of  wooden  floors,  Nottingham  houses  are  proverbially 
fire-proof. 

Plasterer's  work  is  measured  by  the  superficial  yard, 
cornices  by  the  superficial  foot,  enrichments  to  cornices 
by  the  lineal  foot,  and  centre  flowers  and  other  decora¬ 
tions  at  per  piece. 

Memoranda. 

The  wages  of  a  journeyman  plasterer  are  from  4s.  6d. 
to  5s.  6 d.  per  day;  those  engaged  on  modelling  and 
ornamental  work  will  earn  much  more.  A  labourer 
receives  from  2s.  6d.  to  3s  per  day ;  and  a  plasterer's 
boy  about  Is. 

Lathing. — One  bundle  of  laths  and  384  nails  will 
cover  5  yards  superficial  measure. 

Rendering. — 187^  yards  require  1^  hundred  of  lime, 
2  double  loads  of  sand,  and  5  bushels  of  hair. 

Floating  requires  more  labour,  but  only  half  as  much 
material  as  rendering. 

Setting. — 375  superficial  yards  require  1J  hundred  of 
lime  and  5  bushels  of  hair. 

Render  Set. — 100  yards  superficial  require  1J  cwt.  of 
lime,  1  double  load  of  sand,  and  4  bushels  of  hair,  and 
the  work  of  plasterer,  labourer,  and  boy,  for  3  days 
each. 

Lath ,  Lay  and  Set. — 130  yards  superficial  of  lath,  lay 
and  set  require  I  load  of  laths,  10,000  nails,  2\  cwt.  of 
lime,  1^  double  load  of  sand,  and  7  bushels  of  hair. 
Plasterer,  labourer,  and  boy,  6  days  each. 

Twenty  per  cent,  profit  is  allowed  upon  all  materials. 
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JOINER. 

The  work  of  the  joiner  consists  in  framing  and  join¬ 
ing  together  the  wooden  finishings  and  decorations  of 
buildings,  both  internal  and  external;  such  as  floors, 
staircases,  framed  partitions,  skirtings,  solid  door  and 
window  frames,  hollow  or  cased  window  frames,  sashes 
and  shutters,  doors,  columns  and  entablatures,  chim¬ 
ney-pieces,  &c. 

The  joiner’s  work  requires  much  greater  accuracy 
and  finish  than  that  of  the  carpenter,  and  differs  mate¬ 
rially  from  it  in  being  brought  to  a  smooth  surface 
with  the  plane  wherever  exposed  to  view,  whilst  with 
the  carpenter’s  work  the  timber  is  left  rough  as  it  comes 
from  the  saw. 

The  joiner  uses  a  great  variety  of  tools  :  the  principal 
cutting  tools  are  saws,  planes,  and  chisels. 

Of  saws  there  are  a  great  variety,  distinguished  from 
each  by  their  shape  and  by  the  size  of  their  teeth.  The 
ripper  has  8  teeth  in  3  inches ;  the  half  ripper  3  teeth 
to  the  inch  ;  the  hand-saw ,  15  teeth  in  4  inches ;  the 
panel-saw,  6  teeth  to  the  inch.  The  tenon-saw ,  used 
for  cutting  tenons,  has  about  8  teeth  to  the  inch,  and 
is  strengthened  at  the  back  by  a  thick  piece  of  iron  to 
keep  the  blade  from  buckling.  The  sash-saw  is  similar 
to  the  tenon-saw,  but  is  backed  with  brass  instead  of 
iron,  and  has  13  teeth  to  the  inch  ;  the  dovetail-saw  is 
still  smaller,  and  has  15  teeth  to  the  inch.  Besides  the 
above  named,  other  saws  are  used  for  particular  pur¬ 
poses— as  the  compass-saw  for  cutting  circular  work, 
and  the  keyhole-saw  for  cutting  small  holes.  The  car- 
case-saw  is  a  large  kind  of  dovetail-saw ,  having  about 
11  teeth  to  an  inch. 

D 


50  ERECTION  OF  DWELLING-HOUSES. 

Planes  are  also  of  many  kinds :  those  called  bench 
planes — as  the  jack-plane,  the  trying  -plane,  the  long 
plane,  the  jointer,  and  the  smoothing -plane — are  used 
for  bringing  the  stuff  to  a  plane  surface.  The  jack- 
plane  is  about  18  inches  long,  and  is  used  for  the 
roughest  work.  The  trying-plane  is  about  22  inches 
long,  and  used  after  the  jack-plane  for  trying-up — that 
is,  taking  off  shavings  the  whole  length  of  the  stuff. 
Whilst  using  the  jack-plane,  the  workman  stops  at 
every  arm’s  length.  The  long-plane  is  about  2  feet 
3  inches  long,  and  used  when  a  piece  of  stuff  is  to 
be  tr*ied-up  very  straight.  The  jointer  is  about  2  feet 
6  inches  long,  and  is  used  for  trying-up  or  shooting  the 
joints,  in  the  same  way  as  the  trying-plane  is  used  for 
trying-up  the  face  of  the  stuff.  The  smoothing -plane 
is  small,  being  only  about  7\  inches  long,  and  is  used 
on  almost  all  occasions  for  cleaning  or  smootliing-off 
finished  work.  Rebate-planes  are  used  for  sinking 
rebates,  and  vary  in  their  size  and  shape  according  to 
their  respective  uses.  Rebate-planes  differ  from  bench- 
planes  in  having  no  handle  rising  out  of  the  stock,  and 
in  discharging  their  shavings  at  the  side.  Amongst  the 
rebate-planes  may  be  mentioned  the  moving  fillister 
and  the  sash  fillister,  the  uses  of  which  will  be  better 
understood  from  inspection  than  description.  Moulding- 
planes  are  used  for  sticking  mouldings,  as  the  operation 
of  forming  mouldings  with  the  plane  is  called.  When 
mouldings  are  worked  with  chisels  instead  of  with 
planes,  they  are  said  to  be  worked  by  hand .  Of  the 
class  of  moulding-planes,  although  kept  separate  in  the 
tool  chest,  are  hollows  and  rounds,  beads,  &c.,  of  various 
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There  are  other  kinds  of  planes  besides  the  above- 
named,  as  the  plough,  for  sinking  a  groove  to  receive  a 
projecting  tongue;  the  bead,  for  sticking  beads;  the 
snipeys-bill ,  for  forming  and  cleaning  out  quirks ;  the 
compass-plane  and  the  for kstaff -plane,  for  forming  con¬ 
cave  and  convex  cylindrical  surfaces.  The  shape  and 
use  of  these  and  many  other  tools  used  by  the  joiner 
will  be  better  understood  by  inspection  than  description. 

Chisels  are  also  varied  in  their  form  and  use :  some 
are  used  merely  with  the  pressure  of  the  hand,  as  the 
paring  chisel;  others  by  the  aid  of  a  mallet,  as  the 
socket  chisel  (so  named  from  the  iron  at  the  top  forming 
a  socket  to  receive  an  iron  handle),  for  cutting  away 
superfluous  stuff ;  and  the  mortice  chisel,  for  cutting 
mortices :  the  gouges  are  curved  chisels. 

The  joiners  use  a  great  variety  of  boring  tools,  as  the 
brad-awl,  gimlet,  and  stock  and  bit.  The  last  form  but 
one  tool,  the  stock  being  the  handle,  to  the  hollow  of 
which  may  be  fitted  a  variety  of  steel  bits  of  different 
bores  and  shapes,  for  boring  and  widening  out  holes  in 
wood  and  metal,  as  countersinks,  rimers,  and  taper 
shell-bits . 

The  screw-driver ,  pincers,  hammer,  mallet,  hatchet, 
and  adze  are  too  well  known  to  require  description. 

The  gauge  is  used  for  drawing  lines  on  a  piece  of  stuff 
parallel  to  its  edges. 

The  bench  is  one  of  the  most  important  of  the  joiner's 
implements.  It  is  furnished  with  a  vertical  sideboard, 
perforated  with  diagonal  ranges  of  holes,  which  receive 
the  bench-pin,  on  which  to  rest  the  lower  end  of  a  piece 
of  stuff  to  be  planed,  whilst  the  upper  end  is  firmly 
clamped  by  the  bench-screw . 

d  2 
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The  mitre-box  is  used  for  cutting  a  piece  of  stuff  to  a 
mitre,  or  an  angle  of  forty-five  degrees,  with  one  of  its 
sides. 

The  joiner  uses  for  setting  out  and  fixing  his  work 
the  straight  edge ,  the  square ,  the  level  or  square  with  a 
shifting  blade,  the  mitre  square ,  the  level ,  and  plumb 
rule. 

In  addition  to  the  tools  and  implements  above 
enumerated,  the  execution  of  particular  kinds  of  work 
requires  other  articles,  as  cylinders ,  templets ,  cramps , 
&c.,  the  description  of  which  would  unnecessarily 
extend  the  limits  of  our  present  object. 

The  principal  operations  of  the  joiner  are  sawing, 
planing,  dovetailing,  morticing,  and  scribing. 

The  manner  of  forming  a  dovetail  is  by  inserting  a 
wedge-shaped  projecting  piece,  called  the  pin,  into  a 
corresponding  hole  made  to  receive  it,  which  is  called 
a  socket. 

Morticing  is  executed  by  forming  a  hole  in  a  piece 
of  timber  to  receive  the  end  of  another  piece,  called 
the  tenon.  The  tenon  is  sometimes  pinned  in  its  place 
with  oak  pins  driven  through  the  cheeks  of  the  mortice ; 
but  in  forming  doors,  shutters,  &c.,  the  tenon  is 
secured  with  tapering  wedges  driven  into  the  mortice, 
which  is  cut  slightly  wider  at  the  top  than  the  bottom, 
the  adhesion  of  the  glue  with  which  the  tenon  and 
wedges  are  first  rubbed  over  making  it  impossible  for 
the  tenon  afterwards  to  draw  out  of  its  place. 

Joints  in  the  length  of  the  stuff  may  be  either 
square ,  rebated}  or  grooved  and  tongued,  which  is 
executed  by  a  groove  mac^e  with  a  plough  and  iron  on 
each  edge  cf  the  two  pieces  of  stuff,  and  then  a  slip  of 
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wood,  which  is  called  the  tongue ,  being  inserted  before 
the  joint  is  glued  up. 

Scribing  is  the  drawing  on  a  piece  of  stuff  the  exact 
profile  of  some  irregular  surface  to  which  it  is  to  be 
made  to  fit ;  this  is  done  with  a  pair  of  compasses,  one 
leg  of  which  is  made  to  traverse  the  irregular  surface, 
the  other  to  describe  a  line  parallel  thereto  along  the 
edge  of  the  stuff  to  be  cut. 

In  the  execution  of  circular  work ,  or  as  it  is  fre¬ 
quently  termed  sweep  work ,  there  are  four  different 
methods  by  which  the  stuff  can  be  brought  to  the  re¬ 
quired  curve : — 

Firstly.  It  may  be  steamed  and  bent  into  shape. 

Secondly.  It  may  be  glued  up  in  thicknesses  which 
must,  when  thoroughly  dry,  be  planed  true,  and,  if  not 
to  be  painted,  covered  with  a  thin  veneer,  bent  round  it. 

Thirdly.  It  may  be  formed  in  thin  thicknesses  bent 
round  and  glued  up  in  a  mould.  This  may  be  con¬ 
sidered  the  most  perfect  of  all  the  methods  in  use. 

Lastly.  It  may  be  formed  by  sawing  a  number  of 
notches  on  one  side,  by  which  means  it  becomes  easily 
bent  in  that  direction,  but  the  curve  produced  by  this 
means  is  very  irregular,  and  it  is  an  inferior  mode  of 
execution  compared  to  the  others. 

When  a  number  of  boards  are  secured  together  by 
cross  pieces  or  ledges  nailed  or  screwed  at  the  back,  the 
work  is  said  to  be  ledged ;  ledged  work  is  for  common 
purposes,  as  cellar-doors,  outside  shutters,  &c. 

Framed  work  consists  of  styles  and  rails  morticed 
and  tenoned  together,  and  filled  in  with  panels,  the 
edges  of  which  fit  in  grooves  cut  for  the  purpose  in  the 
styles  and  rails. 

Work  is  said  to  be  clamped  when  it  is  prevented  from 
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warping  or  splitting  by  a  rail  at  each  end.  If  the  ends 
of  the  rail  are  cut  off  it  is  said  to  be  mitre-clamped. 

There  are  several  ways  of  laying  floors  practised  by 
joiners.  In  laying  what  is  called  a  straight-joint  floor, 
from  the  joints  between  the  boards  running  in  an  un¬ 
broken  line  from  wall  to  wall,  each  board  is  laid  down 
and  nailed  in  succession,  being  first  forced  firmly  against 
the  one  last  laid  with  a  flooring  cramp. 

Folding  floors  are  laid  by  nailing  down  first  every 
fifth  board,  rather  closer  together  than  the  united  widths 
of  four  boards,  and  forcing  the  intermediate  ones  into 
the  space  left  for  them  by  jumping  on  them.  This 
method  of  laying  floors  is  resorted  to  when  the  stuff  is 
imperfectly  seasoned  and  is  expected  to  shrink,  but  it 
should  never  be  executed  in  good  work.  The  narrower 
the  stuff  with  which  a  floor  is  laid  the  less  will  the  joints 
open,  on  account  of  the  shrinkage  being  distributed  over 
a  greater  number  of  joints.  The  floor  boards  may  be 
nailed  at  their  edges,  and  grooved  and  tongued  or 
dowelled,  if  a  perfect  floor  is  wanted.  Dowelling  is 
superior  to  grooving  and  tonguing,  because  the  cutting 
away  the  stuff  to  receive  the  tongue  greatly  weakens 
the  edges  of  the  joint,  which  are  apt  to  curl. 

Glue  is  an  article  of  great  importance  to  the  joiner, 
the  strength  of  his  work  depending  much  upon  its  ad¬ 
hesive  properties.  The  best  glue  is  made  from  the  skins 
of  animals,  that  from  the  sinewy  or  horny  parts  being 
of  inferior  quality.  The  strength  of  the  glue  increases 
with  the  age  of  the  animals  from  which  the  skins  are 
taken. 

Joiner’s  work  is  measured  by  the  superficial  foot, 
according  to  its  description.  Floors  by  the  square  of 
100  feet  superficial.  Hand-rails,  small  mouldings, 
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water-trunks,  and  similar  articles,  per  lineal  foot. 
Cantilevers,  trusses,  cut-brackets,  scrolls  to  handrails, 
&c.,  are  valued  per  piece. 

The  wages  of  a  joiner  are  from  5s.  to  6s.  per  day. 
The  following  memoranda  relative  to  joiner’s  work 
may  be  found  useful : — 

One  Square  of  Flooring  will  take — 

24  10-feet  boards  at  .  .  5-inch  gauge. 


20 

» 

99 

at  . 

.  6-inch  ditto. 

17 

i) 

99 

at  . 

.  7-inch  ditto — 10  in.  wanted. 

15 

•> 

99 

at  . 

.  8-inch  ditto. 

13 

H 

99 

at  . 

.  9-inch  ditto — 2  ft.  6  in.  wanted. 

12 

» 

99 

at  . 

.  10-inch  ditto. 

20 

12-feet  boards  at  . 

.  5-inch  gauge. 

14 

» 

99 

at  . 

.  6-inch  ditto — 4  ft.  wanted. 

12 

» 

99 

at  . 

.  7-inch  ditto — 2  ft.  wanted. 

12 

» 

99 

at  . 

.  8-inch  ditto — 4  ft.  wanted. 

12 

n 

99 

at  . 

.  9-inch  ditto — 1  ft.  wanted. 

10 

99 

at  . 

.  10-inch  ditto. 

N.B.  One  square  of  flooring  will  take  200  nails.  To 
make  them  tough  they  should  be  heated  in  a  fire-shovel 
or  the  like,  with  a  bit  of  tallow  or  grease  in  them. 

120  twelve-feet  deals  make  one  hundred;  and  the 
readiest  way  of  calculating  the  price  of  a  single  one  is 
to  consider  every  pound  per  hundred  as  two-pence  per 
deal :  thus  if  deals  are  £40  per  hundred,  they  are  40 
times  two-pence  each,  or  80  pence,  which  is  6s.  8 d.  for 
each  deal ;  or  if  £36  10s.  per  hundred,  they  would  be 
36^  times  two-pence  each,  double  of  which,  for  pence, 
would  be  73,  or  6s.  Id.  each  deal,  and  in  the  same  way 
for  any  other  given  price. 

120  12-feet  3-inch,  deals  equal  5f  loads  of  timber. 

400  superficial  feet  l^-inch  deals  weigh  1  load. 

Planks  are  1 1  inches  wide. 

Deals  „  9  „ 

Battens  „  7  „ 
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A  reduced  deal  is  1J  in.  thick,  11  in.  wide,  and  12 
feet  long. 

A  square  of  flooring  laid  rough  requires  12J  floor¬ 
boards.  Ditto,  edges  shot,  12J.  Ditto  wrought  and 
laid  folding,  13.  Laid  straight  joint,  13J.  Wrought 
and  laid  straight  joint,  and  ploughed  and  tongued,  14. 
If  laid  with  12  feet  battens,  wrought  and  laid  folding, 
17,  and  with  straight  joint,  18. 

Sawing . 

The  sawer  is  to  the  carpenter  and  joiner  what  the 
stone-cutter  is  to  the  mason. 

The  pit  saw  is  a  large  two-handed  saw  fixed  in  a 
frame,  and  moved  up  and  down  in  a  vertical  direction 
by  two  men  called  the  top-man  and  the  pit-man,  the 
first  of  whom  stands  on  the  timber  that  is  to  be  cut, 
the  other  at  the  bottom  of  the  saw-pit.  The  timber  is 
lined  out  with  a  chalk  line  on  its  upper  surface,  and  the 
accuracy  of  the  work  depends  mainly  on  the  top-man 
keeping  the  saw  to  the  line,  whence  the  proverbial  ex¬ 
pression  top-sawyer ,  meaning  one  who  directs  any 
undertaking. 

In  sawing  deals  and  battens  into  thicknesses  for  the 
joiner’s  use,  the  parallelism  of  the  cut  is  of  the  utmost 
importance,  as  the  operation  of  taking  out  of  winding  a 
piece  of  uneven  stuff  causes  a  considerable  waste  of 
material,  and  much  loss  of  time. 

Circular-saws,  moved  by  steam-power,  are  now  much 
used  in  large  establishments,  timber-yards,  &c.,  and 
effect  a  considerable  saving  of  labour  over  the  use  of 
the  pit-saw,  where  the  timbers  to  be  cut  are  not  too 
heavy  to  be  easily  handled. 

The  saw  is  mounted  in  the  middle  of  a  stout  bench 
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furnished  with  guides,  by  means  of  which  the  stuff  to 
be  cut  is  kept  in  the  required  direction,  whilst  it  is 
pushed  against  the  saw,  which  is  the  whole  manual 
labour  required  in  the  operation. 

IRONMONGERY 

Is  charged  for,  generally,  with  the  work  to  which  it  is 
attached ;  the  joiner  being  allowed  20  per  cent,  profit 
upon  the  prime  cost. 

The  principal  articles  of  ironmongery  used  in  a 
building  consist  of  nails ,  screws,  sash-pulleys ,  bolts, 
hinges ,  locks ,  latches ,  and  sash  and  shutter -furniture, 
besides  a  great  variety  of  miscellaneous  articles  which 
we  have  not  space  to  enumerate. 

Of  the  different  kinds  of  hinges  may  be  mentioned 
hook-and-eye  hinges  for  gates,  coach-house  doors,  &c. ; 
butts  and  back-flaps  for  doors  and  shutters;  cross 
garnets ,  which  are  used  for  hanging  ledged  doors  and 
other  inferior  work ;  H  and  H  - hinges ,  whose  names  are 
derived  from  their  shape ;  and  parliament  hinges . 

Besides  these  are  used  rising-butts  for  hanging  doors 
to  rise  over  a  carpet  or  other  impediment,  projecting - 
butts,  used  when  some  projection  has  to  be  cleared, 
and  spring-hinges  and  swing  centres  for  self-shutting 
doors. 

The  variety  of  locks  now  manufactured  is  almost 
infinite.  We  may  mention  the  stock-lock,  cased  in 
wood  for  common  work,  and  rim-lochs,  which  have  a 
metal  case  or  rim,  and  are  attached  to  one  side  of  a 
door ;  they  should  not  be  used  when  a  door  has  suffi¬ 
cient  thickness  to  allow  of  a  mortice-lock,  as  they  often 
catch  the  dresses  of  persons  passing  through  the  door- 
d  3 
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way.  Mortice-locks,  as  the  name  implies,  are  those 
which  are  morticed  into  the  thickness  of  the  door. 

The  handles  and  escutcheons  are  called  th q  furniture 
of  a  lock,  and  are  made  of  a  great  variety  of  materials, 
as  brass,  bronze,  ebony,  ivory,  and  glass,  &c.  . 

Of  latches,  there  are  the  common  thumb-latch,  the 
bow-latch ,  with  brass  knobs,  the  brass  pulpit-latch,  and 
the  mortice-latch. 

There  are  also  a  great  variety  of  other  articles,  both 
useful  and  ornamental,  kept  in  stock  and  supplied  by 
the  furnishing  ironmonger. 

GLAZIER. 

The  business  of  the  glazier  consists  in  cutting  glass, 
and  fixing  it  into  lead-worh,  wood-work,  or  wood 
sashes.  The  former  is  the  oldest  method  of  glazing, 
and  is  still  used,  not  only  for  cottage  windows  and 
inferior  work,  but  for  church  windows  and  glazing  with 
stained  glass,  which  .is  cut  into  pieces  of  the  required 
size,  and  set  in  a  leaden  framework;  this  kind  of 
glazing  is  called  fretwork.  Glazing  in  sashes  is  of 
comparatively  modern  introduction.  The  sash  bars  are 
formed  with  a  rebate  on  the  outside  for  the  reception  of 
the  glass,  which  is  cut  into  the  rebate,  and  firmly  beaded 
and  back-puttied  to  keep  it  in  its  place.  Large  squares 
are  also  sprigged  or  secured  with  small  brads  driven 
into  the  sash  bars. 

Glazing  in  lead-work  is  fixed  in  leaden  rods  called 
comes ,  prepared  for  the  use  of  the  glazier  by  being 
passed  through  a  glazier’s  vice,  in  which  they  receive 
the  grooves  for  the  insertion  of  the  glass.  The  sides 
or  cheeks  of  the  grooves  are  sufficiently  soft  to  allow 
of  their  being  turned  down  to  admit  the  glass,  and 
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again  raised  up  and  firmly  pressed  against  it  after  its 
insertion.  For  common  lead- work,  the  bars  are  soldered 
together  so  as  to  form  squares  or  diamonds.  In  fret¬ 
work,  the  bars,  instead  of  being  used  straight,  are  bent 
round  to  the  shapes  of  the  different  pieces  of  glass 
forming  the  device.  Lead-work  is  strengthened  by 
being  attached  to  saddle-bars  of  iron,  by  leaden 
bars  soldered  to  the  lead-work  and  twisted  round 
the  iron. 

Putty  is  made  of  pounded  whiting  beaten  up  with 
linseed  oil  into  a  tough  tenacious  cement. 

The  principal  tool  of  the  glazier  is  the  diamond , 
which  is  used  for  cutting  glass.  This  tool  consists  of 
an  unpolished  diamond  fixed  in  lead,  and  fastened  to  a 
handle  of  hard  wood. 

The  glazier  uses  a  hacking-knife  for  cutting  out  old 
putty  from  broken  squares,  and  the  stopping -knife  for 
laying  and  smoothing  the  putty  when  stopping-in  glass 
into  sashes.  For  setting  glass  into  lead-work,  the 
setting-knife  is  used. 

Besides  the  above,  the  glazier  requires  a  square  and 
straight  edge,  and  a  pair  of  compasses,  for  dividing  the 
tables  of  glass  to  the  required  sizes.  Also,  a  hammer 
for  springing  large  squares,  and  brushes  for  cleaning  off 
the  work. 

The  glazier's  vice  has  already  been  mentioned.  The 
latter-kin  is  a  pointed  piece  of  hard  wood,  with  which 
grooves  of  the  cames  are  cleared  out  and  widened  for 
receiving  the  glass. 

Cleaning  windows  is  an  important  branch  of  the 
glazier’s  business  in  most  large  towns ;  the  glazier 
taking  upon  himself  the  cost  of  all  glass  broken  in  the 
operation.  Glazier’s  work  is  valued  by  the  superficial 
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foot,  the  price  increasing  with  the  size  of  the  square. 
Irregular  panes  are  valued  according  to  the  extreme 
dimensions  each  way. 

Crown  glass  is  blown  in  circular  tables ,  from  3  feet 
6  inches  to  5  feet  diameter,  and  is  sold  in  crates ,  the 
number  of  tables  in  a  crate  varying  according  to  the 
quality  of  the  glass. 

A  crate  contains  12  tables  of  best  quality. 

Ditto  ditto  15  „  second  ditto. 

Ditto  ditto  18  „  third  ditto. 

Plate  glass  is  cast  in  large  plates  on  horizontal  tables, 
and  afterwards  polished. 

The  manufacture  of  sheet  or  spread  glass,  which  was 
formerly  considered  a  very  inferior  article,  has  of  late 
years  been  much  improved.  Much  is  now  sold,  after 
being  polished,  under  the  name  of  patent  plate. 

PAINTER,  PAPER-HANGER,  AND  DECORATOR. 

The  business  of  the  house-painter  consists  in  cover¬ 
ing  with  a  preparation  of  white  lead  and  oil  such  por¬ 
tions  of  the  joiner’s,  smith’s,  and  plasterer’s  work  as 
require  to  be  protected  from  the  action  of  the  atmo¬ 
sphere.  Decorative  painting  is  a  higher  branch,  re¬ 
quiring  a  knowledge  of  the  harmony  of  colours,  and 
more  or  less  artistic  skill,  according  to  the  nature  of 
the  work  to  be  executed. 

The  introduction  of  fresco  painting  into  this  country, 
as  a  mode  of  internal  decoration,  has  led  to  the  employ¬ 
ment  of  some  of  the  first  artists  of  the  day  in  the 
embellishment  of  the  mansions  of  the  nobility,  and  the 
example  thus  set  will  no  doubt  be  extensively  followed. 

The  principal  materials  used  by  the  painter  are — 
white  lead ,  which  forms  the  basis  of  all  the  colours  used 
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in  house-painting;  linseed  oil  and  spirits  of  turpentine , 
used  for  mixing  and  diluting  the  colours ;  and  dryers, 
as  litharge,  sugar  of  lead,  and  white  vitriol,  which  are 
mixed  with  the  colours  to  facilitate  their  drying. 
Putty,  made  of  whiting  and  linseed  oil,  is  used  for 
stopping  or  filling  up  nail  holes  and  other  vacuities,  in 
order  to  bring  the  work  to  a  smooth  face. 

The  painter's  tools  are  few  and  simple  :  they  con¬ 
sist  of  the  grinding -stone  and  muller,  for  grinding 
colours;  earthen  pots,  to  hold  colours;  cans  for  oil  and 
turps ;  pallet  knife,  and  brushes  of  various  sizes  and 
descriptions.  In  painting  wood,  the  first  operation 
consists  in  killing  the  knots,  from  which  the  turpentine 
would  otherwise  exude  and  spoil  the  work.  To  effect 
this,  the  knots  are  covered  with  fresh  slaked  lime, 
which  dries  up  and  burns  out  the  turpentine ;  when 
this  has  been  on  twenty-four  hours,  it  is  scraped  off, 
and  the  knots  painted  over  with  a  mixture  of  red  and 
white  lead  mixed  with  glue  size.  After  this,  they  are 
gone  over  a  second  time  with  red  and  white  lead 
mixed  with  linseed  oil ;  when  dry,  they  must  be  rubbed 
perfectly  smooth  with  pumice  stone,  and  the  work  is 
then  ready  to  receive  the  priming  coat. 

This  is  composed  of  red  and  white  lead,  well  diluted 
with  linseed  oil. 

The  nail  holes  and  other  imperfections  are  then 
stopped  with  putty,  and  the  succeeding  coats  are  then 
laid  on,  the  work  being  rubbed  down  between  each  coat 
with  pumice  stone,  to  bring  it  to  an  even  surface.  The 
first  after  the  priming  is  mixed  with  linseed  oil  and  a 
little  turpentine ;  the  second  coat  with  equal  quantities 
of  linseed  oil  and  turpentine. 

In  laying  on  the  second  coat  where  the  work  is  not 
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to  be  finished  white,  an  approach  must  be  made  to  the 
required  colour.  The  third  coat  is  usually  the  last,  and 
is  made  with  a  base  of  white  lead,  mixed  with  the 
requisite  colours,  and  diluted  with  one-third  of  linseed 
oil  to  two-thirds  of  turpentine. 

Painting  on  stucco,  and  all  other  work  in  which  the 
surface  is  required  to  be  without  gloss,  has  an  addi¬ 
tional  coat  mixed  with  turpehtine  only,  which  from  its 
drying  of  one  uniform  flat  tint  is  called  a  flatting  coat. 
If  the  knots  show  through  a  second  coat  they  must  be 
carefully  covered  with  silver  leaf.  Work  finished  as 
above  described  would  be  technically  specified  as 
knotted,  primed,  painted  three  oils,  and  flatted.  Flat¬ 
ting  is  almost  indispensable  in  all  delicate  interior 
work,  but  it  is  not  suited  to  outside  work,  as  it  will  not 
bear  exposure  to  the  weather.  Painting  on  stucco  is 
primed  with  boiled  linseed  oil,  and  should  then  receive 
at  least  three  coats  of  white  lead  and  oil,  and  be 
finished  with  a  flat  tint. 

The  great  secret  of  success  in  painting  stucco  is, 
that  the  surface  should  be  perfectly  dry,  and  as  this 
can  hardly  be  the  case  in  less  than  two  years  after  the 
erection  of  a  building,  it  will  always  be  desirable  to 
finish  new  work  in  distemper,  which  can  be  washed  off 
whenever  the  walls  are  sufficiently  dry  to  receive  the 
permanent  decorations. 

Graining  is  the  imitation  of  the  grain  of  various 
kinds  of  wood,  by  means  of  graining  tools}  and,  when 
well  executed  and  properly  varnished,  has  a  handsome 
appearance,  and  lasts  many  years.  The  term  graining 
is  also  applied  to  the  imitation  of  marble. 

Clear  coling  is  a  substitution  of  size  for  oil,  in  the 
preparation  of  the  priming  coat.  It  is  much  resorted 
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to  by  painters  on  account  of  tlie  ease  with  which 
a  good  face  can  be  put  on  the  work  with  fewer  coats 
than  when  oil  is  used,  but  it  will  not  stand  damp, 
which  causes  it  to  scale  off,  and  it  should  never  be  used 
except  in  painting  old  work,  which  is  greasy  or  smoky, 
and  cannot  be  made  to  look  well  by  any  other  means. 

Distempering  is  a  kind  of  painting  in  which  whiting 
is  used  as  the  basis  of  the  colours,  the  liquid  medium 
being  size ;  it  is  much  used  for  ceilings  and  walls,  and 
will  require  two,  and  sometimes  three  coats,  to  give  it 
a  uniform  appearance. 

Painter's  work  is  valued  per  superficial  yard,  accord¬ 
ing  to  the  number  of  coats,  and  the  description  of 
work,  as  common  colours,  fancy  colours,  party  colours, 
&c. 

Where  work  is  cut  on  both  edges,  it  is  taken  by  the 
lineal  foot.  In  measuring  railings,  the  two  sides  are 
measured  as  flat  work.  Sash  panes  are  valued  per 
piece,  and  sashes  per  dozen  squares. 

The  manufacture  of  scagliola ,  or  imitation  marble,  is 
a  branch  of  the  decorator's  business  which  is  carried  to 
very  great  perfection.  Scagliola  is  made  of  plaster  of 
Paris  and  different  earthy  colours,  which  are  mixed  in 
a  trough  in  a  moist  state,  and  blended  together  until 
the  required  effect  is  produced,  when  the  composition 
is  taken  from  the  trough,  laid  on  the  plaster  ground, 
and  well  worked  together  with  a  wooden  beater  and  a 
small  gauging  trowel.  When  quite  hard,  it  is  smoothed, 
scraped,  and  polished,  until  it  assumes  the  appearance 
of  marble. 

Scagliola  is  valued  at  per  foot  superficial ,  according 
to  the  description  of  marble  imitated  and  the  execution 
of  the  work. 
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Gilding  is  executed  with  leaf-gold,  which  is  furnished 
by  the  gold-beater  in  books  of  twenty-five  leaves,  each 
leaf  measuring  3J  by  3  inches. 

The  parts  to  be  gilded  are  first  prepared  with  a  coat 
of  gold-size,  which  is  made  of  Oxford  ochre  and  fat  oil. 

The  operations  of  the  paper-hanger  are  so  simple  as 
to  require  little  description.  There  are  as  great  a 
variety  of  patterns  as  there  are  of  prices,  and  the  expense 
of  hanging  them  is  generally  regulated  by  the  value  of 
the  paper,  as  the  most  expensive  papers  require  more 
time  and  attention  than  the  plainer  sorts. 

A  piece  of  paper  is  twelve  yards  long,  and  is  twenty 
inches  wide  when  hung,  and  covers  sixjfeet  superficial, 
hence  the  number  of  superficial  feet  that  have  to  be 
covered  divided  by  sixty,  will  give  the  number  of  pieces 
required  for  any  description  of  work. 


CHAPTER  Y. 

ARCHITECTURAL  DRAWING.* 

Having  thus  far  described  most  of  the  principal  tools 
and  materials  used  in  the  several  trades  engaged  in 
the  erection  of  dwelling-houses,  it  is  necessary  that 
the  young  artisan  should  now  give  attention  to  lineal 
drawing.  We  are  now  desirous  of  conveying  our  opinion 
(founded  upon  many  years*  experience,  both  theoreti¬ 
cally  and  practically)  of  its  utility  and  importance  ;  and 
in  doing  so,  we  may  not  probably  assume  too  much,  by 
stating  that  not  any  mechanic  in  the  building  depart¬ 
ment,  or  in  fact  in  any  other,  can  ever  be  efficient  in  his 

*  See  Heather’s  “Descriptive  Geometry,”  and  his  “Mathematical 
Instruments,”  both  in  this  series. 


ARCHITECTURAL  DRAWING. 


65 


business  unless  he  comprehends  the  application  of  scales 
and  the  elementary  principles  of  geometrical  drawing. 

Until  late  years  there  was  not  that  attention  paid  to 
this  art  which  its  general  application  and  usefulness  de¬ 
manded,  it  being  considered  more  an  acquisition  for 
the  mathematician,  artist,  or  amateur,  than  the  me¬ 
chanician.  But  the  progress  that  has  been  made  within 
the  last  half  century  in  every  branch  of  mechanical  art 
has  rendered  necessary  a  practical  and  theoretical  know¬ 
ledge  of  at  least  the  rudiments  of  mechanical  drawing ; 
and  the  want  has  been  met  by  the  Schools  of  Art,  wdiich 
afford,  at  a  comparatively  low  cost,  instruction  in  this 
important  auxiliary  to  the  various  arts  of  design  and 
ornamentation. 

That  geometrical  drawing  to  the  young  mechanic 
may  at  first  be  considered  a  dry  and  useless  study  is 
admitted,  but  he  must  recollect  that  no  one  ever  rose  to 
eminence  in  any  of  the  arts  or  sciences  without  per¬ 
severance  and  intense  application,  and  although  the 
study  here  particularly  alluded  to  may  be  considered  dry 
and  uninteresting  at  first,  it  will  be  rewarded  by  the 
pleasure  and  confidence  it  gives  to  its  possessor  hereafter. 

It  is  a  well-known  fact  that  without  a  knowledge  of 
scales  and  their  application,  and  an  elementary  ac¬ 
quaintance  with  the  principles  of  geometry,  no  one, 
however  well-informed  on  other  subjects,  can  convey 
the  emanation  of  his  mind  for  any  practical  mechanical 
purpose.*  He  certainly  may  be  enabled  in  a  cursory 
manner  to  sketch  out  his  ideas,  but  they  cannot  with 
any  certainty  be  carried  into  practical  execution,  unless 
they  are  geometrically  delineated  to  a  scale.  Having 

*  See  Warren’s  “  General  Problems  of  Shades  and  Shadows,”  ono 
of  the  best  books  on  the  subject. 
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thus  expressed  our  views  upon  the  usefulness  and  appli¬ 
cation  of  drawing,  we  will  now  endeavour  to  explain 
the  paper  in  general  use  for  drawing,  and  the  particular 
use  of  such  scale  and  mathematical  instruments  as 
are  essential  for  him  to  possess. 

A  Table  of  the  Dimensions  of  Drawing-Paper.* 

Inches.  Inches. 


Demy . 20  by  15^ 

Medium . 22|  „  17£ 

Royal  . . 24  „  19£ 

Super  Royal . 27£  „  19£ 

Imperial  . . 30  „  22 

Elephant . 28  „  23 

Columbier . 35  „  23£ 

Atlas . 34  „  26 

Double  Elephant . 40  „  27 

Antiquarian . 53  „  31 

Emperor . 68  „  48 


HINTS  ON  THE  MANAGEMENT  OP  DRAWING  PAPER. 

The  first  thing  to  be  done  preparatory  to  the  com¬ 
mencement  of  a  drawing  is  the  preparation  of  the  paper, 
that  is,  the  stretching  it  evenly  upon  a  drawing-board. 
The  edges  of  the  paper  should  first  be  cut  straight,  and 
as  near  as  possible  at  right  angles  with  each  other. 
Also  the  sheet  should  be  so  much  larger  than  the  in¬ 
tended  drawing  and  its  margin,  as  to  admit  of  being 
afterwards  cut  from  the  board,  leaving  the  border  by 
which  it  is  attached  thereto,  by  glue  or  paste,  as  we 
shall  next  explain.  The  paper  must  be  thoroughly  and 
equally  damped  with  a  sponge  and  clean  water  on  the 
opposite  side  from  that  on  which  the  drawing  is  to  be 
made.  When  the  paper  absorbs  the  water,  which  may 
be  seen  by  the  wetted  side  becoming  dried,  as  its  surface 
is  viewed  slant-ways  against  the  light,  it  is  to  be  laid 

*  It  is  assumed  that  the  student  is  fully  acquainted  with  the  use  cf 
the  drawing-boards,  f  -squares,  set  squares,  and  parallel  rulers. 
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on  the  drawing-board  with  the  wetted  side  downwards, 
and  placed  so  that  the  edges  may  be  nearly  parallel 
with  those  of  the  board,  otherwise  in  using  a  T -square 
an  inconvenience  may  be  experienced.  This  done,  lay 
a  straight-edge  on  the  paper  with  the  margin  parallel  to 
and  about  half  an  inch  from  one  of  the  edges  of  the 
paper.  The  straight-edge  or  ruler  must  now  be  held  firm 
while  the  said  projecting  half-inch  of  paper  is  turned 
up  against  it;  then  a  piece  of  glue,  previously  softened 
by  a  few  seconds*  exposure  to  the  steam  from  a  basin  of 
hot  water,  must  be  passed  once  or  twice  along  the  turned 
up  edge  of  the  paper,  after  which,  by  sliding  the  ruler 
over  the  glued  border,  it  will  again  be  laid  flat,  and  the 
ruler  or  straight-edge  being  pressed  down  upon  it,  that 
edge  of  the  paper  will  adhere  to  the  board.  If  sufficient 
glue  has  been  applied  the  ruler  may  be  removed  directly, 
and  the  edge  finally  rubbed  down  by  an  ivory  book- 
knife,  or  any  clean  polished  substance  at  hand,  which 
will  then  firmly  cement  the  paper  to  the  board.  This 
done,  another  but  adjoining  edge  of  the  paper  must  be 
acted  upon  in  a  like  manner,  and  then  the  remaining 
edges  in  succession  ;  we  say  the  adjoining  edges,  because 
we  have  occasionally  observed  that  when  the  opposite 
and  parallel  edges  have  been  laid  first,  without  continu¬ 
ing  the  process  progressively  round  the  board,  a  greater 
degree  of  care  is  required  to  prevent  undulations  in  the 
paper  as  it  dries. 

Sometimes  strong  paste  is  used  instead  of  glue ;  but 
as  this  takes  a  longer  time  to  set,  it  is  usual  to  wet  the 
paper  also  on  the  upper  surface  to  within  an  inch  of 
the  paste  mark,  care  being  taken  not  to  rule  or  injure 
the  surface  in  the  process ;  the  wetting  of  the  paper  in 
either  case  is  done  for  the  purpose  of  expanding  it,  and 
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the  edges  being  fixed  to  the  board  in  its  enlarged  state 
acts  as  stretcher  upon  the  paper  while  it  contracts  in 
drying,  which  it  should  be  allowed  to  do  gradually. 
All  creases  or  undulations  by  this  means  disappear  from 
the  surface  of  the  paper,  and  it  is  a  smooth  plane  to 
receive  the  drawing. 

In  mounting  paper  upon  canvas,  the  latter  should  be 
well  stretched  upon  a  smooth  flat  surface,  being  damped 
for  that  purpose,  and  its  edges  glued  down  as  was 
recommended  in  stretching  drawing  paper ;  then  with  a 
brush  spread  strong  paste  upon  the  canvas,  beating  it 
in  until  the  grain  of  the  canvas  be  all  filled  up ;  for 
this,  when  dry,  will  prevent  the  canvas  from  shrinking 
when  subsequently  removed.  Then,  having  cut  the 
edges  of  the  paper  straight,  paste  one  side  of  every 
sheet  and  lay  them  upon  the  canvas,  sheet  by  sheet, 
overlapping  each  other  a  small  quantity.  If  the  drawing 
is  strong  it  is  best  to  let  every  sheet  lie  five  or  six 
minutes  after  the  paste  is  put  on  it,  for  as  the  paste 
soaks  in,  the  paper  will  stretch  and  may  be  better 
spread  smooth  upon  the  canvas,  whereas,  if  it  be  laid 
on  before  the  paste  has  moistened  the  paper,  it  will 
stretch  afterwards  and  raise  blisters  when  laid  upon  the 
canvas.  The  paper  should  not  be  cut  off  from  its  ex¬ 
tended  position  till  thoroughly  dry,  which  should  not  be 
hastened,  but  left  in  a  dry  room  to  do  so  gradually  if 
time  permit,  if  not,  it  may  be  exposed  to  the  rays  of 
the  sun,  unless-  in  the  winter  season,  when  the  assistance 
of  a  fire  is  necessary,  provided  it  is  not  placed  too  near 
a  scorching  heat.  In  joining  two  or  more  sheets  of 
paper  together  by  overlapping,  it  is  necessary,  in  order 
to  make  a  neat  joint,  to  feather-edge  each  sheet,  this  is 
done  by  carefully  cutting  with  a  knife  half-way  through 
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the  paper  near  the  edge  and  on  the  sides  which  are  to 
overlap  each  other,  then  strip  off  a  feather  edge  or  slip 
from  each,  which,  if  done  dexterously,  will  form  a  very 
neat  and  efficient  joint  when  put  together.  The  fol¬ 
lowing  method  of  mounting  and  varnishing  drawings 
or  prints  may  be  considered  useful.  Stretch  a  piece 
of  linen  on  a  frame,  to  which  give  a  coat  of  isinglass 
or  common  size,  paste  the  back  of  the  drawing  or  print, 
which  leave  to  soak  and  then  lay  it  on  the  linen.  When 
dry  give  it  at  least  four  coats  of  well-made  isinglass 
size,  allowing  it  to  dry  between  each  coat.  Take  Canada 
balsam  diluted  with  the  best  oil  of  turpentine,  and  with 
a  clean  brush  give  it  a  full  flowing  coat. 

Pencils. 

In  selecting  black  pencils  for  use,  it  may  be  remarked, 
that  they  ought  not  to  be  very  soft  nor  so  hard  that 
their  traces  cannot  be  easily  erased  by  the  India  rubber. 
Great  care  should  be  taken  in  the  pencilling,  that  an 
accurate  outline  be  drawn,  the  pencil  marks  should  be 
distinct,  yet  not  heavy,  and  the  use  of  the  rubber 
should  be  avoided  as  much  as  possible,  for  its  frequent 
application  ruffles  the  surface  of  the  paper  and  will 
destroy  the  good  effect  of  shading  or  colouring,  if  any 
is  afterwards  to  be  applied. 

DRAWING  INSTRUMENTS. 

The  Compasses. 

The  compasses  or  dividers  are  instruments  so  well 
known,  that  it  would  be  superfluous  to  enter  into  a 
lengthy  description  of  them,  or  of  the  various  uses  to 
which  they  may  be  applied.  The  best  are  constructed 
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with  joints  of  two  different  metals,  as  steel  and  brass, 
whereby  the  wear  is  more  equal,  and  the  motion  of  the 
legs  uniform  and  steady,  and  not  subject  to  suddeu 
jerks  in  opening  or  shutting;  this  motion  will  occasion¬ 
ally  require  some  adjustment  to  render  it  uniformly 
smooth,  and  to  move  stiffer  or  easier  at  pleasure ;  but 
so  that  they  may  keep  steadily  any  position  that  may 
be  given  to  them,  the  adjustment  is  performed  by  the 
application  of  a  turn-screw  to  this  axis  of  the  joint. 
In  the  common  compasses  a  simple  screw  forms  the 
axis  upon  which  the  legs  move,  and  may  be  turned 
with  a  screw  driver  of  the  ordinary  construction ;  but 
in  the  best  made  instruments  a  steel  pin  passes  through 
the  joints,  having  at  one  end  a  head  of  brass  riveted 
fast  upon  it,  and  on  the  other  end  a  similar  plate  is 
screwed,  which  is  therefore  a  nut,  on  a  diameter  of 
which  is  drilled  two  small  holes  for  the  application  of  a 
lever  of  a  particular  description. 

The  points  of  a  well-made  instrument  should  be  of 
steel,  so  tempered  as  neither  to  be  easily  bent  or 
blunted ;  not  too  fine  and  tapering,  and  yet  meeting 
closely  when  the  compasses  are  shut.  As  some  of  the 
numerous  uses  to  which  this  instrument  may  be 
applied,  the  following  may  be  mentioned  : — To  take 
any  extent  or  length  between  the  points  of  the  com¬ 
passes,  and  to  set  it  off  or  to  apply  it  successively  upon 
any  line.  To  take  any  proposed  line  between  the 
points,  and  by  applying  it  to  the  proper  scale,  to  find 
its  length.  To  set  off  equal  distances  upon  a  given 
line,  to  describe  circles,  intersecting  arcs,  &c.  To  make 
an  angle  equal  to  any  given  angle  ;  to  lay  off  an  angle 
of  a  given  quantity  upon  an  arc  of  circle  from  the  line 
of  cords,  &c. ;  to  construct  any  proposal  in  plotting,  or 
drawing  plans,  &c.,  &c. 


COMPASSES. 

The  Hair  Compasses . 

This  instrument  is  represented  in  the  adjoin¬ 
ing  engraving,  and  is  constructed  in  the  same 
manner  as  those  above  described.  The  only 
difference  consists  in  a  contrivance  b,  whereby 
the  lower  point,  or  half  one  shank,  can  be  moved 
a  very  small  quantity,  either  towards  or  from  the 
other  point,  which  is  useful  when  a  distance  is 
required  to  be  taken  with  the  utmost  possible 
exactness.  This  contrivance  consists  of  a  fine 
spring  and  screw,  by  which,  when  the  compasses 
are  opened  nearly  to  the  required  extent  by  the 
help  of  the  screw  b ,  the  points  may  be  set  to  the 
greatest  precision,  which  cannot  be  done  so  well 
by  the  motion  of  the  joints  alone. 

Compasses  with  movable  points. 

In  the  smaller  and  more  portable  cases  of  drawing 
instruments,  it  is  customary  to  insert  a  larger  sized  pair 
of  compasses,  of  which  the  point  of  half  of  one  of  the 
legs  is  never  movable,  to  admit  of  adapting  singly  a 
pen  or  pencil,  or  dotting  points.  The  pen  point  is  used 
for  drawing  circles  or  arcs  with  ink,  and  is  constructed 
like  the  drawing-pen,  which  will  be  hereafter  described  ; 
the  pencil  point  is  alike  adapted  to  hold  a  piece  of  black 
lead  pencil  or  crayon  for  describing  circles  or  arcs  that 
are  not  to  be  permanent,  and  the  dotting  point  consists 
of  two  blades  similar  to  those  of  the  drawing  pen,  but 
rounded  at  the  points,  between  which  revolves  a  small 
wheel  with  numerous  points  round  its  circumference 
resembling  the  rowel  of  a  spur.  The  space  between 
the  blades  being  supplied  with  Indian  ink,  and  the 
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wheels  rolled  upon  paper,  as  the  compasses  describe  a 
circle  or  arc,  each  point  as  the  wheel  revolves  will  pass 
through  the  ink  and  transfer  it  to  the  paper  beneath, 
making  equi-distant  dots  in  the  circle  which  the  com¬ 
passes  describe. 

The  movable  points  have  a  joint  in  them  just  under 
that  part  which  locks  into  the  shank  of  the  compasses, 
by  which  the  part  below  the  joint  may  be  set  perpen¬ 
dicular  to  the  plane  on  which  the  lines  are  described 
when  the  compasses  are  open.  An  additional  piece, 
called  a  lengthening  bar,  is  frequently  applied  to  these 
compasses,  which  by  lengthening  the  movable  leg 

enables  them  to  strike  larger 
circles,  or  measure  greater 
extents  than  they  otherwise 
would  perform.  When 
this  is  applied,  the  movable 
part  has  a  joint  similar  to 
those  on  the  pen  and  pencil 
points,  and  for  a  similar 
purpose  the  annexed  dia- 
G  gram  represents  this  instru¬ 
ment  and  its  appendages. 

a  the  compasses  with 
a  movable  point  at  b  ; 
c  and  d,  the  joints  to  set  each 
point  perpendicular  to  the 
paper ;  e  the  pencil  point ; 

If  the  pen  point  (this  is 
represented  with  a  dot¬ 
ting  wheel,  the  pen  point 
and  the  dotting  point  are  similar  in  shape  to  each  other) ; 
g  the  lengthening  bar. 
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Bow  Compasses . 

These  are  a  small  pair  having  a  point  either  for  ink  or 
pencil.  They  are  used  to  describe  small  arcs  or  circles, 
which  they  do  more  conveniently  than  large  compasses, 
not  only  on  account  of  the  size,  but  also  from  the  shape 
of  their  head,  which  rolls  easily  between  the  fingers  and 
can  be  turned  round  as  delicately  as  they  require  to  be 
moved  for  drawing  very  minute  circles. 

The  adjoining  figures  represent  the  pencil  bow  as 
suited  for  describing  arcs  of  different 
radii.  Fig.  1  is  a  construction 
adapted  for  describing  arcs  of  a  ra¬ 
dius  intermediate  between  those  de¬ 
scribed  by  the  above-named  com¬ 
passes,  and  those  capable  of  being 
produced  by  the  bows  represented  by 
Fig.  2. 

In  Fig.  1  the  pencil  point  b,  and 
the  centre  point  f,  can  be  opened  a 
considerable  width  by  the  joint  A, 
whilst  in  the  other  construction, 

Fig.  2,  the  corresponding  points  e 
and  g  are  limited  in  their  opening, 
the  two  blades  carrying  the  points, 
being  formed  out  of  one  solid  piece 
of  steel,  and  tempered  so  as  to  form  a 
spring  at  the  upper  part  corresponding  with  the  joint  a 
in  Fig.  1.  The  spring  of  the  two  blades  is  then  kept  in 
obedience  by  an  adjusting  screw  d,  by  which  the  two 
points  may  be  set  to  any  required  degree  of  minuteness, 
and  very  small  circles  may  be  described  with  a  precision 
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that  could  not  be  expected  or  scarcely  attempted  by 
the  construction  of  Fig.  1. 

The  pen  bows  are  represented  in  the  annexed  engrav¬ 
ing  ;  their  construction  is  similar  to  the  pencil  bows 
last  described.  In  the  pen  point  of 
Fig.  1,  there  is  a  second  joint  just  below 
letter  a,  by  which,  when  the  instrument 
is  open  for  use,  the  pen  may  be  set  per¬ 
pendicular,  or  nearly  so,  to  the  paper, 
which  is  essential  in  the  use  of  the  draw¬ 
ing  pen.  This  is  a  corresponding  con¬ 
trivance  with  that  noticed  in  describing 
the  compasses  with  movable  points.  In 
Fig.  2,  b  shows  the  spring  blades  carry¬ 
ing  the  points  g  and  d,  and  c,  the  adjust¬ 
ing  screw,  to  set  these  points  to  the  re¬ 
quired  radius. 

Tubular  Compasses. 

The  engraving  on  page  75  represents 
this  instrument.  It  may  be  used  as  an  ordinary  pair  of 
compasses,  either  with  two  fine  points,  a  pen  point,  or  a 
pencil  point,  and  is  capable  of  describing  circles  to  any 
extent  of  radius  from  an  eighth  of  an  inch  to  fourteen 
inches  and  a-half,  and  with  the  advantage  of  reversing 
points  which  may  be  changed  from  pen  to  pencil,  &c., 
without  deranging  the  setting  of  the  instrument  when 
opened  to  any  definite  extent. 

a  and  b  are  the  two  principal  legs  of  the  instrument, 
consisting  of  tubes  movable  about  a  very  nicely  con¬ 
structed  joint  at  c.  Within  these  are  two  sliding  tubes 
e  and  d,  which  draw  out  their  whole  length,  and  are 
accurately  fitted  to  the  principal  tubes  a  and  b,  so  that 
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tliey  may  be  drawn  out  to  their  required  extent  with  a 
smooth  and  steady  motion,  not  subject  to  sudden  Stop¬ 
pages,  or  to  move  with  equally  sudden  jerks,  a  proof  of 
bad  workmanship,  but  uniformly,  and  not  too  easy.* 
To  assist  in  this,  their  inner  extremities  are  made  to 
act  as  springs  within  tubes, 
wherein  they  slide,  thus  increas¬ 
ing  their  friction. 

The  outward  extremity  of 
each  of  the  sliding  tubes  e 
and  d  terminates  in  a  square 
headed  joint,  a  and  b  ;  upon 
these  move  the  pieces  c  and  d , 
which  carry  the  point  limbs  of 
the  compasses.  The  joints  a 
and  b  in  this  instrument  cor¬ 
respond  with  the  joints  c  and 
d  of  the  compasses  with  mova¬ 
ble  points  as  before  described, 
and  are  used  for  a  similar  pur¬ 
pose,  namely,  to  set  the  point 
limbs  perpendicular  to  the 
paper,  and  consequently  paral¬ 
lel  to  eacl  other,  at  whatever 
opening  the  legs  of  the  com¬ 
passes  may  be  extended  to. 

In  our  engraving,  the  pivots  of  the  two  point  limbs/, 
k  and  e ,  g  to  the  two  carrying  pieces,  which  are  jointed 
to  the  tubes  at  a  and  b ,  also  give  the  means  of  in¬ 
verting  the  position  of  the  points  ;  that  is  to  say,  the 


*  Messrs.  Parkes  and  Son,  of  Birmingham,  have  introduced  needle¬ 
points  to  their  compasses,  which  greatly  tend  to  facilitate  accuracy  in 


drawing. 
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limbs  can  be  turned  upon  these  pivots  so  as  to  make 
the  points  e  and  g,  or  /  and  h  change  places.  By  this 
simple  and  ingenious  contrivance,  the  draftsman,  after 
having  used  the  two  fine  points  e  and  /,  for  fixing 
with  precision  the  opening  of  the  compass  to  his  re¬ 
quired  radius,  may  obtain  a  pencil  point  to  describe 
a  corresponding  arc  or  circle,  by  simply  turning  the 
pencil  limbs  h,  /,  round  on  its  pivot  d,  which  will 
cause  the  point  of  a  pencil  or  crayon  placed  in  the 
tube  h,  to  change  places  with  the  fine  point  /  of  the 
compasses,  and  as  the  pivot  is  (or  ought  to  be)  at  right 
angles  to  a  line  connecting  the  points  /,  and  of  the 
pencil  at  h,  the  latter  will  exactly  take  the  place  of 
the  former,  at  the  same  extent  or  opening,  e,/.  In 
like  manner,  by  turning  the  pen  limb  e}  g ,  round  its 
pivot  cy  the  pen  point  g  may  be  made  to  occupy  the 
position  of  the  fine  point  e,  or  whatever  the  compasses 
may  have  been  set  to  in  the  first  instance.  The  milled- 
head  screw,  represented  at  k,  is  for  the  purpose  of  fixing 
a  pencil  firmly  in  its  tube  h ;  the  screw  i  is  for  adjusting 
the  blades  of  the  pen-  point  g,  between  which  the  ink 
is  inserted  to  any  required  degree  of  fineness,  so  as  to 
produce  a  corresponding  fine  or  coarse  circular  line. 
The  joint  m,  by  removing  altogether  the  screw  i,  gives 
the  means  of  opening  the  blades  for  the  better  cleans¬ 
ing  them  after  use. 

Portable  or  Turn-in  Compasses. 

This  forms  in  itself  a  complete  portable  case  of  draw¬ 
ing  instruments,  consisting  of  a  large  pair  of  compasses 
with  movable  points,  which  are  also  so  contrived  that 
one  forms  in  itself  a  small  pencil  bow  and  the  other  a 
pen  bow ;  and  when  the  whole  instrument  is  put  toge- 
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ther  and  folded  up  (or  the  points  turned  in,  from 
whence  is  derived  the  name  of  turn-in  compasses )  they 
occupy  a  space  not  more  than  three  inches  long,  and 
may  be  carried  in  the  pocket  without  being  an  incum¬ 
brance.  The  annexed  engraving  represents  the  instru 
ment  when  all  its  parts  are  together.  The  principal 


legs  of  the  instrument  are  f  and  g,  movable,  as  usual, 
by  a  joint  at  a.  The  lower  joints,  b  and  c,  afford  the 
means  of  setting  the  front  limbs,  d  and  e,  perpendicular 
to  the  paper,  as  explained  before  when  describing  the 
last  instrument.  Each  of  the  point  limbs  may  be  re¬ 
moved  from  the  legs  f  and  g,  and  by  means  of  their 
joints  b  and  c  form  perfect  instruments — the  one  a  pen 
bow,  represented  at  h,  and  the  other  a  pencil  bow, 
shown  at  I  k.  The  points  of  these  lesser  instruments 
are  all  adapted  to  slide  into  the  principal  legs,  f  and  g, 
of  the  larger  one,  which  are  made  hollow  for  their 
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reception.  A  section  of  the  limb  f  is  shown  at  j,  to 
convey  to  the  reader  a  better  idea  of  the  arrangement. 

It  may  easily  be  seen  from  the  engraving,  that  by 
reversing  either  of  the  points  in  the  principal  in¬ 
strument,  the  other  point  may  be  used  as  a  centre. 
When  not  in  use  the  instrument  may  be  conveniently 
carried  in  a  sheath  or  case  provided  for  the  pur¬ 
pose.  There  are  also  various  forms  and  arrangements 
of  the  parts  occasionally  given  to  the  instrument  to 
suit  the  fancies  of  individuals ;  but  the  one  we  have 
described  above  will  give  the  reader  a  correct  notion  of 
the  general  character  of  this  class  of  instruments. 

Large  Screw  Dividers. 

We  have  now  t6  describe  another  class  of  compasses, 
such  as  are  used  for  accurately  dividing  lines,  &c.,  into 
a  definite  number  of  equal  parts,  or  for  setting  off 
equal  distances.  The  first  of  these  is  the  large  screw 
divider  represented  in  the  adjoining  figure :  a  is  the 
centre,  about  which  the  legs  a  c  and  a  b  open  or 
shut ;  b  and  c  are  joints  by  which  the  pointed  limbs 
may  be  set  perpendicular  as  usual.  The  extent  or 
opening  between  the  points  is  regulated  by  a  screw 
passing  through  a  socket,  f,  and  terminated  at  the 
other  extremity  by  a  milled  head,  by  which  the  screw 
is  turned  round*  Between  this  milled  head  and  the 
nearest  pointed  limb  is  fixed  what  is  called  a  micro¬ 
meter  head,  decimally  divided  round  its  outer  or 
cylindrical  edge.  One  turn  of  the  screw  carries  the 
micrometer  head  completely  round ;  therefore,  when 
part  of  a  turn  only  is  given  to  the  screw,  the  divisions 
on  the  head  show  what  fraction  of  a  turn  has  been 
given,  and  if  it  be  known  what  number  of  turns  or 
threads  of  the  screw  are  equal  to  one  inch,  the  points  of 


SPRING  DIVIDERS. 


79 


these  compasses  may  be  thus  set  to  any  small  definite 
measure  of  length  with  the  utmost  precision.  The 
index  or  zero  for  reading  the  fraction  of  a  turn  of  the 
screw  is  marked  on  the  point  limb  below  b  :  thus  this 
instrument  may  be  considered  as  a  beam  compass  of 
small  dimensions  and  minute  accuracy. 


Spring  Dividers. 

This  instrument,  represented  in  the  accompanying 
diagram,  is  particularly  useful  for  repeating  divisions 
of  a  small  but  equal  extent — a  practice  that  has  the 
name  of  stepping,  for  which  a  small  pair  of  hair 
compasses  would  also  be  found  useful  when  the  head  is 
constructed  as  shown  in  the  adjoining  figure,  or  similar 
to  that  of  the  bow  compass  before  described,  and  for 
reasons  before  stated.  The  upper  part  forming  the 
handle  is  composed  of  brass  or  silver,  whilst  the  lower 
part  from  a  towards  the  points  is  made  of  one  piece  of 
steel  of  a  spring  temper,  whereby  the  two  points  are 
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always  endeavouring  to  recede  from  each  other,  or  open 
by  their  elasticity,  which  is  counteracted  by  the  ad- 
jj  justing  screw  b,  by  which  it  may  be  set  to  the 
required  opening.  This  acts  in  the  same  man¬ 
ner  as  the  micrometer  screw,  described  as 
belonging  to  instruments  before  explained, 
but  with  this  difference — that  it  has  not  the 
means  of  pointing  out  the  measure  of  the 
material,  or  extent  between  the  fine  points 
of  the  compasses,  which  must  therefore  be 
taken  from  a  suitable  scale. 


Wholes  and  Halves. 


Having  explained  the  general  construction 
of  the  most  approved  instruments  of  the 
smaller  kind  for  describing  circles  and  divid¬ 
ing  lines,  we  come  now  to  allude  to  those 
employed  in  copying  and  reducing  draw¬ 
ings.  And  first  of  the  instrument  represented  in 
the  annexed  engraving,  which  is  the  simplest  form  of 
proportional  compasses,  and  capable  of  reducing  or  en¬ 
larging  in  one  proportion  only — namely,  one-half, 
from  whence  its  name  of  wholes  and  halves  is  derived. 
The  points  a  and  e  are  one  piece  of  metal  :  likewise 
the  points  b  and  d  are  at  the  extremities  of  another 
piece  of  metal,  and  straight  lines  connecting  these 
points  pass  through  the  centre,  c.  The  legs  of  the  in¬ 
strument  are  connected  together  by  a  joint  of  the  usual 
form  at  c,  placed  one-third  of  the  whole  length  from 
one  extremity :  consequently,  whatever  may  be  the 
extent  of  the  opening  of  the  points  a  and  b,  it  will 
always  be  double  the  extent  of  the  opening  of  the 
other  two  points,  d  and  e.  Therefore,  if  the  whole 
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length  of  any  line  be  taken  between  the  opening  of 
the  two  former  points,  the  interval  between  the  two 
latter  points  will  be  exactly  one-half  the  length  of 
the  same  line ;  consequently,  this  instru¬ 
ment  affords  the  readiest  means  of  divid¬ 
ing  a  line  into  two  equal  parts,  or  vice 
versa.  Its  usefulness  in  dividing  lines 
does  not  rest  here ;  for,  if  the  original 
line  has  to  be  divided  into  any  number 
of  parts — 2,  4,  6,  8,  &c.,  by  constantly 
taking  the  half  of  the  half  in  the  same 
manner  as  taking  the  half  of  the  original 
line  in  the  first  instance,  the  requisite 
number  of  subdivisions  may  be  obtained. 

Proportional  Compasses. 

This  instrument  is  a  very  useful  and 
necessary  appendage  to  a  case  of  drawing 
instruments,  and  although  rather  expensive 
in  its  original  cost,  it  very  soon  repays 
its  owner  in  saving  both  time  and  trouble.  The  pro¬ 
portional  compasses  consist  of  two  equal  and  similarly 
formed  parts  or  limbs,  a  e  and  b  d  (see  the  accompany¬ 
ing  engraving),  which  are  represented  as  opening  upon 
a  centre  c,  and  forming  a  double  pair  of  compasses  or 
points,  a  b,  e  d.  When  shut  up,  the  two  limbs  appear 
as  one,  and  a  small  stud  fixed  on  one  fits  into  a  notch 
made  in  the  other,  and  retains  the  instrument  exactly 
in  its  closed  position,  the  two  points  also  at  each  ex¬ 
tremity  then  coincide  and  become  as  one  point.  When 
thus  closed  the  dove-tailed  slits  shown  in  the  engraving 
as  made  in  each  limb,  being  equal  and  similar,  coincide 
and  appear  as  one  slit,  and  in  this  position  only  can  the 
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adjustment  be  made  for  any  required  proportion ;  that 
is  to  say,  the  instrument  must  always  be  closed  in  order 
to  slide  and  fix  the  centre  c  in  its  proper 
place,  and  the  opening  of  the  small  points  e 
d  at  the  other  extremity. 

The  centre  consists  of  a  pivot  or  steel  pin, 
which  passes  through  the  dove- tailed  pieces 
of  brass,  nicely  fitted  to  slide  in  the  before- 
named  slits,  and  also  through  a  circular  nut 
or  collar  on  each  face,  which  answers  the 
double  purpose  of  keeping  the  dove-tailed 
pieces  of  brass  in  their  slits,  and  also  firmly 
clamping  them  together  by  means  of  the 
milled  head,  c,  when  they  are  moved  to  the 
position  where  the  centre  is  required ;  on 
the  dove-tailed  pieces  a  line  is  drawn  for  the 
zero  to  set  the  centre  by,  which  in  our  en¬ 
graving  is  represented  as  coinciding  with  the 
division  on  the  limb  marked  2,  and  nearly 
with  the  one  marked  12.  On  the  face  of 
each  limb  there  are  two  sets  of  division, 
one  denominated  lines,  a  second  circles,  a  third  planes, 
and  the  fourth  solids.  When  the  zero  of  the  centre 
on  the  dove-tailed  sliding-piece  is  set  to  the  division 
marked  1,  on  the  line  of  lines,  then  the  proportion 
between  any  opening  of  the  large  points  a  b,  will  be 
two  to  one,  or  twice  as  great  as  the  opening  of  the 
smaller  points  d  e,  and  consequently  any  extent  taken 
between  the  large  points  may  be  accurately  divided 
into  two  parts  by  the  smaller  ones.  Also  when  the 
zero  is  set  to  the  division  marked  3,  on  the  same  lines, 
the  proportion  of  any  opening  will  be  three  to  one,  or 
that  of  the  smaller  points  will  be  one-third  of  the 
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extent  of  the  larger  points,  and  the  same  of  the  re¬ 
maining  divisions  on  the  line  which  extend  to  ten  of 
the  line  marked  “  circles”  on  the  opposite  edge  of  the 
same  face  of  the  instrument ;  the  divisions  are  num¬ 
bered  from  6  to  20,  and  the  index  of  zero  being  set  to 
any  number,  the  points  will  open  in  proportion  to  the 
radius  of  a  circle  to  the  side  of  an  inscribed  polygon  of 
that  number  of  sides.  Thus  if  it  be  set  to  the  division 
marked  8,  and  the  points  a  b  are  opened  to  the  radius 
of  any  circle,  the  opening  of  the  smaller  points  d  e  will 
divide  the  circumference  into  eight  equal  parts. 

The  other  lines  of  divisions,  namely,  those  marked 
“planes”  and  “solids,”  are  on  the  other  face  of  tjie 
instrument,  these  are  in  fact  lines  of  square  and  cube 
roots.  The  line  of  “ planes  ”  or  “  squares  ”  shows  the 
proportion  between  the  areas  of  similar  plane  figures. 
Thus,  set  the  zero  to  the  division  marked  3,  and  mea¬ 
sure  the  side  of  the  square  in  the  large  points  a  b,  the 
opening  of  the  short  ones,  d  e,  will  then  be  equal  to 
the  side  of  a  square,  which  will  be  one-third  the  area  of 
the  other.  The  same  of  triangles,  circles,  or  any  other 
regular  plane  figure. 

To  find  the  square  root  of  a  given  number,  shut  the 
compasses  and  set  the  zero  to  the  number  given  upon 
the  line  ®f  planes,  open  the  instrument,  and  from  any 
scale  of  equal  parts  take  the  number  between  the  larger 
points  a  b,  then  apply  the  smaller  points  d  e,  to  the 
same  scale,  and  the  distance  between  them  will  be 
equal  to  the  square  root  of  the  distance  between  the 
points  of  the  larger  legs  a  b.  The  mean  proportional 
between  two  given  numbers  is  the  square  root  of  their 
product,  and  may  be  found  by  the  proportional  com¬ 
passes  ;  thus,  required  the  mean  proportional  between  2 
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and  4£.  Open  the  compasses  with  the  zero  or  index  set 
against  9,  the  product  of  two  given  numbers,  till  the 
distance  between  the  larger  is  equal  to  9,  taken  from 
some  scale  of  equal  parts,  then  the  distance  between 
the  smaller  points  will  be  equal  to  3  of  the  same  scale, 
and  is  the  mean  proportional  between  2  and  4^,  for  as 
2:3::3:4i. 

The  line  of  “  solids  ”  expresses  the  proportions 
between  cubes  or  spheres.  Thus,  set  the  zero  to  the 
division  marked  2  on  the  line  of  solids,  then  measure 
the  diameter  of  any  sphere,  or  the  side  of  a  cube  which 
will  have  one  half  the  solid  content  of  the  former.  In 
like  manner,  by  setting  zero  to  the  divisions  marked 
3,  4,  &c.,  the  interval  between  the  larger  and  smaller 
points  of  the  instrument  will  show  respectively  the 
diameters,  &c.,  of  spheres,  of  which  one  shall  have 
three  or  four  times  the  solid  of  the  other. 

Also  the  cube  root  of  any  number  may  be  found  by 
setting  zero  upon  the  given  number  upon  the  line  of 
solids,  &c.,  as  described  for  obtaining  square  root  by 
means  of  the  line  of  planes;  proportional  compasses  of 
the  best  construction  are  sometimes  made  with  a  clamp 
and  tangent  screw  for  setting  the  zero  with  the  utmost 
precision ;  this,  however,  is  seldom  used,  and  the 
instrument  we  have  described  is  the  kind  in  general 
requisition. 

Triangular  Compasses. 

The  adjoining  figure  represents  this  instrument  as 
it  appears  when  closed  up  for  packing  in  its  case. 
That  which  appears  in  the  engraving  as  one  limb  a, 
consists  of  a  pair  of  compasses  precisely  of  the  ordinary 
construction ;  the  single  point  limb  b,  has  a  compass 
joint  at  a ,  by  which  its  points  may  be  opened  at  right 
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angles  to  the  plane  of  the  pair  of  compasses  a,  when  the 
three  points  will  form  a  triangle.  The  compass  point  at  a 
is  firmly  attached  to  the  centre  of  the  compasses  a,  which, 
by  means  of  a  nut  or  screw  b,  may  be  turned  round 
without  moving  the  limbs,  of  which  it  is  the  centre.  The 
double  motion  thus  given  to  the  point  limb  b  (both  right 
angles  to,  and  parallel  to  the  plane  of  the  com¬ 
passes  a),  partake  of  the  nature  of  an  universal 
joint,  and  enables  the  three  points  of  the 
instrument  to  be  placed  at  the  angular  points 
of  any  shaped  triangle  whatever,  be  it  ever  so 
obtuse.  Also,  by  the  same  means,  the  three 
points  may  be  brought  into  one  straight  line. 

This  instrument,  it  will  be  obvious  from 
the  description,  is  chiefly  useful  in  trans¬ 
ferring  points  from  one  paper  to  another, 
and  is  very  serviceable  in  copying  mecha¬ 
nical  drawings.  The  two  points  of  the  com¬ 
passes  a  being  set  upon  such  points  of  the 
drawing  as  are  already  copied,  the  third 
point,  b,  of  the  instrument  may  be  moved 
by  its  universal  joint,  a  bi  to  rest  upon  any 
other  point,  and  then  by  similarly  applying 
the  points  of  a  to  the  corresponding  points 
on  the  copy,  the  new  point  of  the  original  may  be 
correctly  transferred  to  it  by  means  of  the  limb  of  the 
instruments.  Another  form  of  tri¬ 
angular  compasses  is  represented  in 
the  annexed  engraving,  a,  b,  c  is  a 
solid  tripod,  having  at  the  extremity 
of  each  arm  a  limb,  c,  d,  and  c, 
moving  freely  upon  centres,  by 
which  they  may  be  placed  in  any  position  with  respect 
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to  the  tripod  and  each  other.  These  limbs  carry  points 
at  right  angles  to  the  plane  of  the  instrument,  which 
may  be  brought  to  coincide  with  any  three  given  points 
on  the  original  drawing,  and  then  transferred  to  the 
copy  as  above  described. 


Beam  Compasses. 

The  accompanying  diagram  represents  this  instru¬ 
ment,  which  consists  of  a  beam,  a,  a,  of  any  length 


required,  generally  made  of  well-seasoned  mahogany; 
upon  its  face  is  inlaid,  throughout  its  whole  length, 
a  slip  of  holly  or  box-wood,  a,  a,  upon  which  are  en¬ 
graved  the  divisions  or  scales,  either  feet  and  decimals, 
or  inches  and  decimals,  or  whatever  particular  scale 
may  be  required :  those  made  for  use  of  the  persons 
engaged  on  the  ordnance  survey  of  Ireland  were 
divided  to  a  scale  of  chains,  80  of  which  being  equal 
to  six  inches,  which  therefore  represented  one  mile, 
that  being  the  scale  to  which  the  survey  is  being 
plotted.  Two  brass  boxes,  b  and  c,  are  adapted  to  the 
beam ;  the  latter  may  be  moved  by  sliding  to  any  part 
of  its  length,  and  fixed  in  position  by  tightening  the 
clamp  screw  e.  Connected  with  the  brass  boxes  are 
the  two  points  of  the  instrument,  g  and  h,  which  may 
have  any  extent  of  opening  by  sliding  the  box  c  along 
the  beam,  and  fhe  other  box  b  being  firmly  fixed  at 
one  extremity.  The  object  to  be  attained  in  the  use 
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of  this  instrument  is  the  nice  adjustment  of  the  points 
g  and  n  to  any  distance  apart ;  this  is  accomplished 
by  two  verniers  or  reading  plates,  b,  c,  each  fixed  at 
the  side  of  an  opening  in  the  brass  boxes  to  which  they 
are  attached,  and  afford  the  means  of  minutely  sub¬ 
dividing  the  principal  divisions,  «,  c,  on  the  beam  which 
appear  through  those  openings  ;  d  is  a  clamp  screw  for 
a  similar  purpose  as  the  screw  e,  namely,  to  fix  the 
box  b,  and  prevent  motion  in  the  point  it  carries  after 
adjustment  to  the  position;  f  is  a  slow-motion  sqrew 
by  which  the  point  g  may  be  moved  any  very  minute 
quantity,  for  perfecting  the  setting  of  the  instrument 
after  it  has  been  otherwise  set  as  nearly  as  possible  by 
the  hand  alone. 

The  method  of  setting  the  instrument  for  use  may 
be  understood  from  the  above  description  of  its  parts, 
and  also  by  the  following  explanation  of  the  method  of 
examining  and  correcting  the  adjustment  of  the  vernier 
b ,  which,  like  all  other  mechanical  adjustments,  will 
occasionally  get  deranged;  this  verification  must  be 
done  by  means  of  a  detached  scale.  Thus,  suppose  for 
example  that  our  beam-compass  is  divided  into  feet, 
inches,  and  tenths,  and  subdivided  by  the  vernier  to 
hundredths,  &c.  First  set  the  zero  division  of  the 
vernier  to  the  zero  of  the  principal  divisions  on  the 
beam,  by  means  of  the  slow-motion  screw  f.  This 
must  be  done  very  accurately.  Then  slide  the  box  c 
with  its  point  g,  till  the  zero  on  the  vernier  c  exactly 
coincides  with  any  principal  division  on  the  beam,  as 
12  inches  or  6  inches,  &c.,  which  must  also  be  done 
to  a  great  nicety  (in  some  superior  kind  of  beam- 
compasses  the  box  c  is  also  furnished  with  a  tangent 
or  slow-motion  screw,  by  which  the  setting  of  the 
points  or  the  divisions  may  be  done  with  the  utmost 


88  ERECTION  OF  DWELLING-HOUSES. 

precision  in  the  same  manner  as  the  vernier  b,  by 
means  of  the  screw  f),  then  apply  the  points  to  a 
similar  detached  scale,  and  if  the  adjustment  is  perfect 
the  interval  of  the  points  g  h  will  measure  on  it  the 
distance  to  which  they  were  set  on  the  beam.  If  they 
do  not  by  ever  so  small  a  quantity,  it  should  be  cor¬ 
rected  by  turning  the  screw  f  till  the  joints  exactly 
measure  that  quantity  on  the  detached  scale :  then,  by 
loosening  the  little  screws  which  confine  the  vernier  b 
in  its  place,  the  position  of  the  vernier  maybe  gradually 
changed  till  its  zero  coincides  with  the  zero  on  the  beam, 
and  then,  tightening  the  screws  again,  the  adjustment 
will  be  complete. 

Knife ,  File ,  Key ,  and  Screw-driver. 

The  annexed  engraving  represents  a  very  useful  ap¬ 
pendage  to  a  case  of  drawing  instruments ;  its  use  will 

cq  — ' 
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be  too  apparent  to  need  much  description,  a  is  the 
knife  blade,  b  the  file,  c  the  screw-driver,  and  d  the 
key,  which  is  adapted  to  fit  the  heads  of  the  compasses 
for  tightening  or  loosening  them  as  may  be  required. 

Drawing  Pens. 

These  are  made  as  represented  in  the  accompanying 
engraving.  The  left-hand  figure  shows  the  form  of 
the  best  kind,  the  handle  is  of  ivory,  and  the  blades 
have  a  joint  whereby  they  may  be  opened  for  the  pur¬ 
pose  of  more  effectually  cleaning  them  after  use.  The 
right-hand  figure,  which  is  in  two  parts,  shows  an  older 
form  of  construction,  the  part  a,  to  which  is  attached 
a  pricker  or  protracting  pin,  screws  into  the  part 
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marked  b,  making  the  handle  of  sufficient  length  to 
use  conveniently  as  a  drawing  pen,  thus  combining  two 
instruments  in  one. 

The  milled  head  screw,  which  is  repre¬ 
sented  as  connecting  the  blades  together, 
is  for  the  purpose  of  setting  their  points 
at  any  opening  to  draw  a  line  of  an 
assigned  thickness.  In  using  the  pen, 
it  should  be  slightly  inclined  in  the  di¬ 
rection  of  the  line  to  be  drawn,  taking 
care,  however,  that  the  edges  of  both 
the  blades  touch  the  paper.  These  ob¬ 
servations  are  equally  applicable  to  the 
pen-point  of  the  compasses  before  de¬ 
scribed,  observing,  as  before  stated,  that 
whenever  a  circle  or  an  arc  of  more  than 
about  an  inch  radius  is  to  be  described, 
the  point  should  be  so  bent  that  the 
blades  of  the  pen  be  nearly  perpendicu¬ 
lar  to  the  paper,  and  both  of  them  touched  at  the 
same  time. 

The  Road  Pen. 

This  instrument  consists  of  two  pens,  a  and  b,  so 
arranged  with  a  spring  which  gives  them  a  tendency 
to  separate  from  each  other  to  the  extent  of  about 
half  an  inch,  which  tendency  is  counteracted  by  a 
screw,  c,  whereby  the  pen-points  may  be  set  to  any 
required  interval  within  the  above  limits.  The  screws 
a  and  b  are  for  the  purpose  of  setting  the  points  of  the 
blade  to  draw  lines  of  any  assigned  degree  of  fineness,  as 
before  explained  for  the  ordinary  drawing  pen.  The  use 
of  this  instrument  is  to  draw  two  lines  parallel  and  close 
to  each  other  at  the  same  time,  whereby  nerfect  parah 


90 


ERECTION  OF  DWELLING-HOUSES. 


lelism  may  be  secured.  It  is  usually  known  by  the 
name  of  the  Road  Pen,  having  been  originally  designed 
to  draw  lines  of  roads  upon  maps,  both  sides 
being  drawn  at  the  same  time.  For  such  pur¬ 
poses  it  is  very  convenient,  as  one  side  or  fence 
may  be  drawn  with  a  stronger  line  than  the 
other,  which  is  frequently  done  on  general 
maps  as  a  distinguishing  mark  for  principal 
or  turnpike  roads,  &c.  In  like  manner  it  is 
useful  in  drawing  lines  of  canals,  where  bound¬ 
ing  lines  are  generally  more  nearly  parallel 
than  on  public  roads ;  besides  which,  it  may 
be  successfully  used  in  mechanical  and  archi¬ 
tectural  drawings,  where  extremely  close 
parallel  lines  are  very  frequently  required. 

The  Dotting  Point. 

The  great  expense  of  time  in  dotting  by  hand 
such  lines  upon  a  drawing  as  may  be  essential 
to  be  shown  and  not  drawn  in  full,  may  be 
obviated  by  the  use  of  this  instrument.  It 
in  all  respects  resembles  a  drawing-pen,  except  that 
the  points  are  not  so  sharp,  and  the  back  blade,  as 
seen  in  the  engraving,  is  a  pivot,  on  which  may  be 
placed  a  dotting-wheel,  a ,  resembling  the  rowel  of 
a  spur;  the  screw,  b,  is  for  opening  the  blades  to 
remove  the  wheel  for  cleaning  after  use,  or  replac¬ 
ing  it  with  one  of  another  character  of  dot.  The 
cap,  c,  at  the  upper  end  of  the  instrument,  is  a  box 
containing  a  variety  of  dotting  wheels,  each  producing 
a  different  shaped  dot.  These  are  used  as  distinguish¬ 
ing  marks  for  different  classes  of  boundaries  on  maps ; 
for  instance,  one  kind  of  dot  distinguishes  county 
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boundaries,  another  kind  parish  boundaries ;  a  third 
kind  distinguishes  that  which  is  both  a  county  and  a 
parish  boundary.  In  using  this  instrument, 
the  ink  must  be  inserted  between  the  blades  c 
of  the  dotting  wheel,  so  that  as  the  wheel 
revolves  the  points  shall  pass  through  the  ink, 
each  carrying  with  it  a  drop,  and  marking  the 
paper  as  it  passes.  It  is  sometimes  stated  as 
an  objection,  that  the  wheel  will  often  revolve 
many  times  before  it  begins  to  deposit  its  ink 
on  the  drawing,  thereby  leaving  the  first  part 
of  the  line  altogether  blank,  and  in  attempt¬ 
ing  to  go  over  it  again,  the  made  dots  are 
liable  to  get  blotted ;  at  all  events,  the  line  is 
likely  to  consist  of  dots  of  different  sizes,  which 
is  at  least  unsightly.  This  evil  may  be  mostly 
remedied  by  placing  a  piece  of  blank  paper  l 
over  the  drawing  at  the  very  point  the  dotted 
line  is  commenced  upon;  then  begin  with 
drawing  the  wheel  over  the  blank  paper  first, 
so  that  by  the  time  it  will  have  arrived  at  the 
proper  point  of  commencement,  the  ink  may  be  ex¬ 
pected  to  flow  over  the  points  of  the  wheel,  and  make 
the  dotted  line  perfect,  as  required. 

The  Tricking  dr  Tracing  Point. 

This  instrument  consists  of  a  pair  of  forceps,  which 
firmly  hold  a  needle  point,  or  blunt  point,  a}  by  means 
of  a  sliding  ring,  b.  Its  use,  which  scarcely  needs 
pointing  out,  is  chiefly  in  copying  drawings,  the 
original  being  laid  upon  paper  intended  to  receive  the 
copy,  and  held  down  by  weights  or  pins  to  prevent  its 
shifting  its  position.  The  principal  points  are  trans- 


92 


ERECTION  OF  DWELLING-HOUSES. 


ferred  to  the  copy  by  pricking  through  the  original 
with  a  very  fine  needle.  This  method  of  copying  can¬ 
not  be  resorted  to  when  the  original  is  of  con* 
siderable  value.  When  such  is  the  case,  a  com¬ 
mon  method  of  copying  is  by  placing  between 
the  drawing  and  the  intended  copy  a  sheet  of 
thin  paper  (such,  for  instance,  as  bank  post  paper), 
one  face  of  which  has  been  sprinkled  with  black 
lead  and  rubbed  until  it  be  uniformly  covered, 
and  then  as  much  wiped  off  as  would  come  away 
with  gentle  rubbing.  This  being  placed  with 
the  blackened  part  towards  the  intended  copy, 
a  blunt  point  substituted  for  the  needle  point  in 
the  instrument  may  be  drawn  with  gentle  pressure 
over  the  lines  of  the  original  without  damag¬ 
ing  it,  and  the  blackened  paper  will  leave  cor¬ 
responding  lines  on  the  fair  sheet  beneath ;  by 
reversing  the  needle  in  the  instrument,  leaving 
the  eye  end  instead  of  the  point  exposed,  and 
using  it  edgeways,  it  will  be  found  a  fine  and  smooth 
tracer. 

Drawing  Pins. 

These  require  but  little  explanation.  They  are  used 
to  fix  paper  down  upon  a  drawing  or  other  board  in  any 
required  position,  and  in  most  cases  answer  better  than 
heavy  weights,  which  are  frequently 
used  for  that  purpose,  as  the  board 
may  be  shifted  from  place  to  place 
without  moving  the  paper.  They  consist  of  a  brass 
head  with  a  steel  point  at  right  angles  to  its  plane. 
a  represents  it  as  seen  edgeways,  and  b  as  seen  from 
above. 
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Having  endeavoured  to  explain  the  construction  of 
such  instruments  as  are  used  for  the  purpose  of  drawing 
lines,  whether  straight  or  curved,  and  hence  producing 
geometrical  figures,  we  will  now  proceed  to  explain  the 
best  form  of  protractors  which  are  essential  for  laying 
down  angles. 

Protractors . 

The  edge  of  the  semicircular  is  divided  into  180 
degrees,  and  subdivided  to  half  degrees,  or  30  minutes, 
and  numbered  for  the  convenience  of  plotting.  Round 
the  edge  is  carried  a  vernier,  which  subdivides  the 
principal  divisions  into  single  minutes.  The  vernier 
is  attached  to  an  arm,  forming  a  radius  to  the  semi¬ 
circle,  which  is  extended  beyond  the  circumference, 
and  has  on  the  extended  part  a  fiducial  edge,  on  which 
the  angular  line  is  to  be  drawn. 

The  centre  of  the  instrument,  which  is  visible  from 
above,  by  the  centre  upon  which  the  vernier  radius 
moves,  is  a  ring  placed  concentric  with  the  centre.  To 
use  this  instrument,  it  is  only  necessary  to  set  the 
vernier  to  the  given  angle,  then  place  the  protractors 
so  that  the  fiducial  edge  may  in  every  part  exactly 
coincide  with  the  line  already  given,  and  the  centre 
with  the  given  angular  point.  A  line  then  being 
drawn  along  the  fiducial  edge  will  be  the  direction  of 
the  line  forming  the  angle  required  j  and  upon  moving 
the  protractor,  such  line  may  be  produced  and  con¬ 
nected  with  the  angular  point.  In  adjusting  the  fiducial 
edge  upon  the  given  line,  so  that  the  centre  may  exactly 
coincide  with  the  given  angular  point,  there  is  a  cer¬ 
tain  degree  of  practical  difficulty  (we  are  now  alluding 
to  whenever  great  accuracy  is  aimed  at). 
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It  is  not,  therefore,  essential,  in  setting  the  instru¬ 
ment,  to  have  any  regard  to  the  given  angular  point, 
hut  only  to  set  the  edge  nicely  upon  the  given  line ; 
then,  with  a  needle  point,  make  three  punctures  in 
the  paper,  one  near  the  extreme  point,  a  second  at  the 
circumference  of  the  arc,  and  the  third  as  nearly  as 
possible  at  the  centre.  The  protractor  may  then  be 
removed;  and  if  all  has  been  accurately  performed, 
these  three  points  will  be  in  one  straight  line,  which 
may  be  transferred  to  pass  through  the  given  angular 
point  by  straight  edge  or  ruler. 


The  Circular  Protractor 

Is  a  complete  circle,  connected  in  its  centre  by  four 
radii.  Like  the  instrument  last  described,  the  centre 
is  left  open,  and  surrounded  by  a  concentric  ring  or 
collar,  which  carries  two  radial  bars.  To  the  extremity 
of  one  bar  is  a  pinion,  working  in  a  toothed  rack,  quite 
round  the  outer  circumference  of  the  protractor.  To 
the  opposite  extremity  of  the  other  bar  is  fixed  a 
vernier,  which  subdivides  the  primary  divisions  on  the 
protractor  to  single  minutes,  and,  by  estimation,  to 
30  seconds.  This  vernier,  as  may  readily  be  under¬ 
stood,  is  carried  round  the  protractor  by  turning  the 
pinion.  Upon  each  radial  bar  is  placed  a  branch, 
carrying  at  their  extremities  a  fine  steel  pricker,  whose 
points  are  kept  above  the  surface  of  the  papers  by 
springs  placed  under  their  supports,  which  give  way 
when  the  branches  are  pressed  downwards,  and  allow 
the  points  to  make  the  necessary  punctures  in  the 
paper.  The  branches  are  attached  to  the  bars  with  a 
joint,  which  admits  of  being  folded  backwards  over 
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the  instrument  when  not  in  use,  and  for  packing  in 
its  case. 

The  centre  of  the  instrument  is  represented  by  the 
intersection  of  two  lines,  drawn  at  right  angles  to  each 
other  on  a  piece  of  glass,  which  enables  the  person 
using  it  to  place  it  so  that  the  centre,  or  intersection 
of  the  cross  lines,  may  coincide  with  any  given  point 
on  the  plane.  If  the  instrument  is  in  correct  order,  a 
line,  connecting  the  fine  pricking  points  with  each 
other,  would  pass  through  the  centre  qf  the  instrument, 
as  denoted  by  the  before-mentioned  intersection  of  the 
cross  lines  upon  the  glass,  which,  it  may  be  observed, 
are  drawn  so  nearly  level  with  the  under  surface  of  the 
instrument  as  to  do  away  with  any  serious  amount  of 
parallax  when  setting  the  instrument  over  a  point  from 
which  any  angular  lines  are  intended  to  be  drawn. 

In  using  this  instrument,  the  vernier  should  first  be 
set  to  — zero  (or  the  division  marked  360),  on  the  divided 
limb,  and  then  placed  on  the  paper,  so  that  the  two 
fine  steel  points  may  be  on  the  given  line  (from  whence 
other  and  angular  lines  are  to  be  drawn),  and  the  centre 
of  the  instrument  coincides  with  the  given  angular 
point  on  such  line.  This  done,  press  the  protractor 
gently  down,  which  will  fix  it  in  position  by  means  of 
very  fine  points  on  the  under  sides.  It  is  now  ready 
to  lay  off  the  given  angle,  or  any  number  of  angles 
that  may  be  required,  which  is  done  by  turning  the 
pinion  till  the  opposite  vernier  reaches  the  required 
angle.  Then  press  down  the  branches,  which  will 
cause  the  points  to  make  punctures  in  the  paper  on 
the  opposite  sides  of  the  circle ;  which  being  afterwards 
connected,  the  line  will  pass  through  the  given  angular 
point,  if  the  instrument  was  first  correctly  set.  In 
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this  manner,  at  one  setting  oi’  the  instrument  a  great 
number  of  angles  may  be  laid  from  the  same  point. 

As  described  for  the  last  instrument,  it  is  not  essen¬ 
tial  that  the  centre  be  over  the  given  point  when 
applied  to  the  given  line,  provided  the  pricking  points 
exactly  fall  upon  the  line ;  for  an  imaginary  line,  con¬ 
necting  the  pricking  points  in  this  instrument,  corre¬ 
spond  with  the  line  on  the  diameter  of  the  protractor 
last  described.  Sometimes,  instead  of  a  rack  and 
pinion  motion,  g  third  radial  arm  is  attached  to  the 
centre  at  right  angles  to  the  other  two,  upon  which  is 
fixed  a  clamp  and  tangent  screw,  by  which  the  vernier 
is  not  only  fixed  in  position  upon  the  circular  limb  of 
the  instrument,  but  by  the  tangent,  or  slow  motion 
screw,  it  may  be  set  to  the  required  angle  with  the 
greatest  accuracy. 

Plain ,  Circular ,  and  Semicircular  Protractors. 

Other  and  very  useful  protractors  are  made,  con¬ 
sisting  of  a  circle  or  semicircle,  without  verniers,  slow- 
motion  screws,  or  any  other  appendages,  having  simply 
a  fiducial  circular  edge,  nicely  divided  to  degrees  and 
half-degrees,  or  more  minute  subdivisions,  if  the  instru¬ 
ment  is  sufficiently  large  to  admit  of  them.  A  very 
useful  instrument  of  this  kind  has  a  diameter  of  six 
inches,  and  will  be  found  sufficiently  accurate  for  most 
ordinary  purposes,  and  not  above  one-third  of  the  cost 
of  the  above-named  instrument,  which,  however,  must 
be  resorted  to  when  the  utmost  attainable  accuracy  is 
required. 

The  Plain  Scale. 

This  instrument  is  usually  made  of  ivory,  6  inches 
long,  and  ]  f  inches  broad ;  it  has  on  it  two  diagonal 
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scales,  one  half  the  size  of  the  other,  on  the  same  plane 
or  face  of  the  instrument,  which,  for  distinction-sake, 
we  will  call  the  upper  side.  These  diagonal  scales 
consist  of  eleven  parallel  lines,  drawn  equi-distant  from 
each  other,  and  divided  by  vertical  lines  into  equal 
parts  of  an  inch  long,  and  numbered  from  right  to 
left — 1,  2,  3,  &c.  The  top  and  bottom  lines  of  the 
extreme  half-inch  space  to  the  right  is  subdivided  into 
ten  equal  parts  by  diagonal  lines  drawn  from  the  tenth 
below  to  the  ninth  above,  from  the  ninth  below  to  the 
eighth  above,  from  the  eighth  below  to  the  seventh 
above,  &c.,  till  from  the  first  below  to  the  nothing 
above,  so  that  by  these  means  the  half- inch  space  is 
subdivided  into  100  equal  parts.  Thus,  if  each  of  the 
first  divisions  of  the  half-inch  spaces  be  considered  to 
represent  unity,  each  of  the  first  divisions  will  express 
Yt  of  1,  and  each  of  the  subdivisions  taken  on  the  dia¬ 
gonal  lines,  counting  from  the  top  downwards,  will 
express  of  the  last  subdivisions,  of  the  half-inch 
spaces  (or  primary  divisions).  If  each  of  the  half-inch 
spaces  (or  primary  divisions)  be  considered  a3  repre¬ 
senting  10,  then  each  of  the  first  subdivisions  will 
express  1  (or  unity),  and  each  of  the  second  -Jg-  of  unity. 
Again,  if  each  of  the  primary  divisions  (or  half-inch 
spaces)  be  considered  to  represent  100,  then  each  of 
the  first  subdivisions  will  express  10,  and  each  of  the 
second  subdivisions  1,  or  unity,  &c.,  &c. 

The  method  of  taking  distances  from  the  scale  may 
be  thus  shown  : — Suppose  the  distance  to  be  347  on 
the  diagonal,  lined,  joined  to  the  4th  subdivision  on  the 
top  line,  count  7  downwards,  reckoning  the  distance 
of  each  parallel  as  1 ;  there  set  one  point  of  the  com¬ 
passes,  and  extend  the  other  till  it  falls  on  the  inter- 
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^section  of  the  third  primary  division  with  the  same 
parallel  in  which  the  other  point  of  the  compasses 
rests,  and  their  opening  will  then  express  a  line  of 
347,  34’ 7,  or  3’47,  according  as  we  may  have  con¬ 
sidered  the  primary  divisions  to  represent  ICO,  10,  or 
unity. 

The  smaller  diagonal  scale  is  formed  by  dividing  the 
half-inch  space  into  two,  and  the  further  or  left-hand 
quarter  of  an  inch  space  is  then  diagonally  divided  as 
above  described. 

On  the  same  or  upper  face  of  the  instrument,  a  pro¬ 
tractor  is  formed  round  its  edges,  and  after  what  has 
been  stated  upon  that  instrument,  nothing  more  than 
the  mention  of  it  is  requisite  in  this  place.  On  the 
under  surface  of  the  instrument  a  variety  of  scales  are 
engraved,  among  which  are  the  following : — 


Line  of  Chords 

marked 

C  or  C  H. 

99 

Rhombs 

>» 

R  H. 

99 

Tangents 

99 

T  A. 

99 

Sines 

99 

SI. 

99 

Secants 

99 

SEC. 

99 

Longitudes 

99 

LON. 

99 

Latitudes 

99 

LA. 

99 

Inclination  of  ^ 
Meridians  J 

i  - 

I  M. 

99 

Hours 

» 

HO. 

Besides  scales  having  the  following  number  of  equal 
divisions  to  the  inch : — 30,  35,  45,  50,  and  60. 

The  line  of  chords  serves  either  to  set  off  an  angle 
from  a  given  point  to  any  line,  or  to  measure  the 
quantity  of  any  angle  already  laid  down.  The  first  is 
clone  by  opening  the  compasses  to  the  extent  of 
60  degrees  upon  the  line  of  chords  (which  is  always 
equal  to  the  radius,  the  circle  of  projection),  and  set- 
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ting  one  foot  upon  tlie  angular  point ;  with  that  extent 
describe  an  arc ;  then  taking  the  angular  quantity  from 
the  same  chord  line,  set  it  off  from  the  given  line  upon 
the  arc  described ;  a  right  line  connecting  the  given 
point  with  that  upon  the  arc  will  form  the  angle 
required.  To  measure  an  angle  already  laid  down, 
describe  as  before  an  arc  of  60  degrees;  and  then  taking 
the  extent  with  a  pair  of  compasses  between  the  lines 
which  form  the  angle  upon  the  said  arc,  the  opening 
measured  upon  the  same  line  of  chords  will  denote  the 
dimensions  of  the  angle. 

The  line  of  rhombs  serves  to  lay  down  or  measure  on 
a  chart  the  angle  of  a  ship’s  course  in  navigation. 

The  lines  of  tangents,  sines,  and  secants,  are  used  in 
the  stereographical  and  orthographical  projection  of  the 
sphere. 

The  line  of  longitudes,  with  the  help  of  the  line  of 
chords,  will  show  how  many  miles  are  contained  in  a 
degree  of  longitude  at  any  latitude.  Thus,  with  a  pair 
of  compasses  take  from  the  line  of  chords  the  number 
of  degrees  of  the  given  latitude,  and  apply  the  opening 
of  the  compasses  to  the  line  of  longitude,  placing  one 
point  of  the  compasses  on  the  last  division,  marked  60 
on  the  longitudes,  the  other  point  will  note  upon  the 
same  line  the  number  of  miles  in  one  degree  of  longi¬ 
tude  at  the  given  latitude.  For  example,  if  the  given 
latitude  be  60  degrees,  take  60  from  the  line  of  chords, 
and  applying  one  point  of  the  compasses  on  the  last  divi¬ 
sion  of  the  line  of  longitude  (marked  60),  the  other 
point  will  fall  upon  the  division  marked  30  on  the  same 
line,  showing  that  30  miles  is  contained  in  one  degree 
of  longitude  at  the  latitude  of  60  degrees.  The  lines 
of  latitude,  inclination  of  meridian,  and  of  hours,  are 
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applicable  to  the  practice -of  dialling,  which  does  not 
fall  within  our  present  purpose. 

Plotting  Scales  and  Rules. 

These  need  but  few  observations,  as  they  are  nothing 
more  than  scales  of  equal  parts,  the  divisions  being 
placed  on  a  fiducial  edge,  by  which  any  length  may  be 
pricked  off  on  the  paper  without  using  the  compasses, 
whose  points,  by  frequent  use,  destroy  .the  fineness  of 
the  graduation.  Plotting  scales  are  made  of  various 
dimensions,  and  of  all  varieties  of  graduation,  to  suit 
the  purposes  of  the  draftsman.  Parallel  rulers  are  also 
made  of  various  constructions — some  of  them  sliding, 
and  others  with  rollers,  each  having  its  own  advantages. 
The  plain  scale  above  described  is  frequently  fitted  with 
rollers,  making  it  at  the  same  time  a  convenient  small 
parallel. 

The  Sector. 

The  sector  derives  its  name  from  the  fourth  propo¬ 
sition  of  the  sixth  book  of  Euclid,  where  it  is  demon¬ 
strated  that  similar  triangles  have  their  like  sides  pro¬ 
portional. 

This  instrument  consists  of  two  rulers,  movable 
round  an  axis  or  joint,  from  whence  several  scales  are 
drawn  on  the  faces  of  the  rulers. 

The  two  rulers  are  called  legs,  and  represent  the 
radii,  and  the  middle  of  the  joint  expresses  the  centre 
of  a  circle. 

The  scales  generally  put  upon  sectors  may  be  dis¬ 
tinguished  into  single  and  double.  The  single  scales 
are  such  as  are  commonly  put  on  plain  scales,  and  may 
be  applied  in  the  same  manner.  The  double  scales  are 
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those  which  proceed  from  the  centre ;  each  scale  is  laid 
twice  on  the  same  face  of  the  instrument,  namely,  one 
on  each  leg.  From  these  scales,  dimensions  or  dis¬ 
tances  are  to  be  taken,  when  the  legs  of  the  instrument 
are  in  an  angular  position. 

The  Decimal  Scale. 

This  scale  lies  on  the  edge  of  the  instrument,  and  is 
of  the  same  length  as  the  sector  when  opened  (one  foot 
is  the  usual  length  for  sectors  placed  in  cases  of  instru¬ 
ments),  and  is  divided  into  10  equal  parts  or  primary 
divisions,  and  each  of  these  into  10  other  equal  parts, 
so  that  the  whole  (foot)  is  divided  into  100  equal  parts. 

The  Line  of  Artificial  Numbers. 

The  line  of  numbers  (marked  n),  or  Gunter’s  Line, 
as  it  is  commonly  called,  is  a  line  of  geometrical  pro¬ 
portion  divided  into  nine  unequal  parts,  beginning  at  1 
towards  the  left  hand,  and  numbered  on  with  2,  3,  4, 
5,  &c.,  to  10,  about  the  middle  of  the  line,  where  another 
radius  begins,  and  the  same  divisions  are  repeated, 
numbered  as  before  to  10,  at  the  end  of  the  line  on  the 
right  hand.  Each  of  these  primes,  or  first  grand  divi¬ 
sions,  are  subdivided,  according  to  the  same  ratio, 
into  ten  other  parts,  and  each  of  these  divisions  (if  the 
line  be  of  sufficient  length)  should  again  be  subdivided 
into  ten  lesser  parts.  But  upon  pocket  sectors,  which, 
when  opened,  are  twelve  inches  in  length,  only  the 
part  from  1  in  the  middle  to  2  towards  the  right  hand 
is  a  second  time  divided,  and  that  but  into  five  parts 
instead  of  ten,  every  one  of  which  must  be  accounted 
as  two  centesms  in  numbering ;  therefore,  upon  the 
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line  the  figures  1,  2,  3,  & c.,  which  denote  the  primes, 
may  be  taken  arbitrarily,  either  as  units,  tens,  hundreds, 
or  thousands,  or  thousandth  parts  of  an  unit. 

If  1,  at  the  beginning  of  the  line,  be  taken  for  unity, 
then  1  in  the  middle  will  be  10,  and  10  at  the  end  100; 
but  if  the  first  1  be  accounted  10,  then  1  in  the  middle 
will  stand  for  100,  and  10  at  the  end  for  1000.  Again, 
if  the  first  1  be  reckoned  100,  th^n  1  in  the  middle 
will  be  1000,  and  10  at  the  end  10,000. 

"When,  therefore,  the  first,  or  prime,  represents  10 
units,  the  figures  2,  3,  4,  &c.,  to  1  in  the  middle,  will 
stand  for  20,  30,  40,  &c. ;  and  each  tenth,  or  subdivision 
in  the  first  radius  of  the  line,  will  signify  1  unit ;  and 
each  centesm  in  those  tenths  (if  there  be  any)  will  be 
one-tenth  part  of  an  unit :  1  in  the  middle  will  be  (as 
before  observed)  100 ;  and  the  figures  2,  3,  4,&c.,  follow¬ 
ing,  200,  300,  400,  &c. ;  each  tenth,  or  subdivision  in 
the  second  radius,  will  denote  10  units ;  and  each 
centesm  1  unit.  Again,  let  the  first  1  represent  100, 
then  the  2,  3, 4,  &c.,  following,  200,  300,  400,  &c. ;  1  in 
the  middle  1000 ;  and  10  at  the  end  10,000.  According 
to  this  supposition,  in  the  first,  each  tenth  of  a  prime 
will  be  10  units,  and  each  centesm  1  unit ;  and  in  the 
second  radius,  each  tenth  of  a  prime  100,  and  each 
centesm  10. 

In  estimating  decimal  fractions  upon  the  line,  if  1 
in  the  middle  be  accounted  as  unity,  then  will  each 
prime  in  the  first  radius  denote  *1,  each  tenth  of  a 
prime  #01,  and  each  centesm  *001.  If  10  at  the  end  of 
the  line  to  the  right  hand  be  accounted  as  unity,  the 
whole  first  radius  will  represent  1,  and  2,  3,  4,  &c.,  in 
the  second  radius  will  represent  2,  3,  4,  &c.,  every 
prime  in  the  first  radius,  and  every  tenth  of  a  prime  in 
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the  second  radius,  wiF  signify  *01,  or  one  hundredth 
part  of  unity,  or  centesm ;  in  the  second,  will  denote 
*001,  or  thousandth  part  of  unity. 

The  numeration  of  the  line  thus  explained,  let  it  now 
he  proposed  to  find  the  point  thereon,  answering  to  the 
number  436.  For  four  hundred,  take  the  first  four 
primes  next  the  left  hand ;  for  the  second  figure,  3, 
take  three  tenths  of  the  grand  division  between  4 
and  5  ;  and  for  the  six  units,  reckon  six  centesms, 
or  six  parts  of  the  next  tenth,  so  that  the  extent 
from  1  at  the  beginning  of  the  line  to  that  point, 
will  express  the  number  436.  The  same  point  will 
likewise  represent  the  numbers  43*6,  4*36,  or  436 ; 
if  the  first  be  accordingly  accounted  10,  1,  or  of 
unity. 

To  multiply  upon  the  line,  extend  your  compasses 
from  1  at  the  beginning,  to  the  point  representing  the 
number  of  your  multiplier.  The  same  extent  will 
reach  from  the  number  of  your  multiplicand  to  the 
product.  Thus,  if  125  were  given  to  be  multiplied  by 
42,  extend  the  compasses  from  1  to  42,  and  the  same 
extent  will  reach  from  125  to  5250. 

To  divide  upon  the  line,  extend  your  compasses 
backwards  from  the  numbers  of  the  division  to  unity. 
The  same  extent,  laid  the  same  way,  will  reach  from 
the  number  of  the  dividend  to  the  quotient.  Thus,  if 
5250  were  to  be  divided  by  125,  extend  the  compasses 
backwards  from  125  to  unity ;  the  same  extent  will 
reach  the  same  way,  from  5250  to  42. 

The  Lines  of  Artificial  Sines  and  Tangents. 

The  line  of  artificial  sines  (marked  s)  consists  only  of 
the  logarithms  of  the  natural  sines,  transferred  from  a 
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table  of  logarithms  to  the  scale.  They  are  numbered 
from  the  left  to  the  right,  with  the  figures  1,  2,  3,  &c., 
to  10,  which  stands  about  the  middle  of  the  line ;  and 
so  forward  with  20,  30,  40,  &c.,  to  90,  at  the  end  on 
the  right.  In  the  first  part  of  the  line,  the  grand 
divisions  each  represent  one  degree ;  so  that  if  each 
prime  be  subdivided  into  twelve  parts  (as  they  are 
commonly  called  upon  sectors),  each  subdivision  will 
represent  five  minutes.  In  the  latter  part  of  the  line, 
the  grand  divisions,  which  are  each  ten  degrees,  being 
subdivided  into  ten  parts,  each  of  them  will  signify  five 
minutes.  In  the  latter  part  of  the  line  the  grand 
divisions,  which  are  each  ten  degrees,  being  subdivided 
into  ten  parts,  each  of  them  will  represent  one  degree ; 
and  according  as  they  are  again  subdivided  into  four, 
three,  or  two  parts,  such  second  divisions  contain  fifteen, 
twenty,  or  thirty  minutes  each. 

What  has  been  stated  of  the  line  of  sines  is  likewise 
to  be  understood  of  the  line  of  artificial  tangents, 
(marked  t),  whose  divisions  begin  also  at  1,  and  run  on 
to  10  in  the  middle  of  the  line,  signifying  degrees.  In 
the  second  part  it  runs  on  with  20,  30,  &c.,  to  45,  which 
stands  at  the  end  of  the  line ;  then  returns  back  again 
to  90,  where  it  began. 

The  use  of  these  lines  is  in  working  proportions, 
whether  arithmetical  or  geometrical,  as  well  as  in  tri¬ 
gonometrical  solutions.  Thus,  in  all  proportions,  three 
terms  are  given  to  find  a  fourth.  Seek  out,  therefore, 
the  first  term,  whether  number,  sine,  or  tangent,  on  its 
proper  line ;  and  in  that  point  set  one  foot  of  the  com¬ 
passes,  and  extend  the  other  to  the  second  or  third 
term,  whichever  of  them  is  of  the  same  name  as  the 
first ;  the  same  extent  laid  from  the  other  term  the 
same  way  will  reach  to  the  fourth  term  required. 


THE  DOUBLE  SC  VLES. 


lo5 

Example . — As  the  sine  of  52°.  30' :  85  : :  radius,  or 
the  sine  of  90°  to  the  fourth  number  required. 

Set  one  foot  of  the  compasses  in  the  line  of  artificial 
sines  on  52°.  30',  and  extend  the  other  foot  to  90Q  on 
that  line;  the  same  extent  will  reach  from  85  on  the 
line  of  numbers  to  107,  the  fourth  term  required. 

The  Double  Scales. 

These  consist  of  the  line  of  lines,  or  of  equal  parts 
marked  l  ;  the  line  of  chords  marked  c  ;  the  line  of 
sines  marked  s ;  the  line  of  secants  also  marked  s,  but 
placed  on  the  reverse  side  of  the  sector;  the  line  of 
polygons  marked  Pol;  a  line  of  tangents  to  45°  marked 
t  ;  and  also  a  second  line  of  tangents  from  45°  to  75°. 
Each  of  these  scales  begins  at  the  centre  of  the  instru¬ 
ment,  and  is  terminated  near  the  other  extremity  of 
each  leg;  viz.  the  lines  at  10,  the  chords  at  60,  the 
sines  at  90°,  and  the  tangents  at  45° ;  the  remainder 
of  the  tangents,  or  those  above  45°,  are  on  other  scales 
beginning  at  £  of  the  length  of  the  former,  counted 
from  the  centre,  and  marked  with  45,  and  run  to  about 
76  degrees. 

The  secants  also  begin  at  the  same  distance  from  the 
centre,  where  they  are  marked  with  10,  and  are  con¬ 
tinued  to  as  many  degrees  as  the  length  of  the  sector 
will  allow,  which  is  about  75°. 

The  angles  made  by  the  double  scales  of  lines  of 
chords,  of  sines,  and  of  tangents  to  45  degrees,  are 
always  equal. 

The  angles  made  by  the  scales  of  upper  tangents, 
and  of  secants,  are  also  equal,  and  sometimes  these 
angles  are  made  equal  to  those  made  by  the  other  double 
scales. 
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The  scale  of  polygons  is  put  near  the  inner  edge  of 
the  legs ;  their  beginning  is  not  so  far  removed  from 
the  centre  as  the  60  on  the  chords  is.  The  beginning 
of  this  scale  is  marked  4,  and  from  thence  is  figured 
towards  the  centre  of  the  instrument  to  12. 

From  this  disposition  of  the  double  scales,  it  is  plain 
that  those  angles  which  are  equal  to  each  other  when 
the  legs  of  the  sector  are  close,  will  continue  equal  to 
each  other  at  every  opening  of  the  instrument. 

Method  of  using  the  Double  Lines  on  the  Sector. 

"When  a  measure  is  taken  on  any  of  the  sectoral 
lines  beginning  at  the  centre,  it  is  called  a  lateral 
distance  ;  but  when  a  measure  is  taken  from  any  point 
on  one  line,  to  its  corresponding  point  on  the  line  of 
the  same  denomination  on  the  other  leg,  it  is  called  a 
transverse  distance. 

The  divisions  of  each  sectoral  line  are  contained 
within  three  parallel  lines,  the  innermost  being  the  line 
on  which  the  points  of  the  compasses  are  to  be  placed, 
because  this  is  the  only  line  of  the  three  which  goes  to 
the  centre,  and  is  therefore  the  sectoral  line. 

Line  of  Lines . 

Multiplication . — With  the  compasses,  take  from  any 
convenient  distance  from  the  scale  of  equal  parts  the 
length  of  one  of  the  factors,  and  open  the  sector  until 
the  transverse  distance  between  10  and  10  is  equal  to 
it ;  then  the  transverse  distance  of  the  other  factor 
(measured  upon  the  same  scale  of  equal  parts)  will  repre¬ 
sent  the  product. 

Example. — Multiply  4  by  5,  expand  the  compasses 
from  the  centre  of  the  sector  to  4  on  the  primary  divi¬ 
sions  (or  take  it  from  any  other  scale  of  equal  parts),  and 
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open  tlie  sector  till  this  division  becomes  the  transverse 
distance  from  10  to  10  on  the  same  divisions  ;  then 
the  transverse  distance  from  5  to  5,  measured  upon  the 
same  scale  as  the  former,  will  equal  2  or  20,  the 
answer. 

Division . — Make  the  lateral  distance  of  the  dividend 
-  the  transverse  distance  of  the  divisor ;  the  transverse 
distance  of  10  will  be  the  quotient. 

Example . — Divide  20  by  4.  Make  20,  taken  from 
any  convenient  scale  of  equal  parts,  the  transverse  dis¬ 
tance  of  4,  then  the  transverse  of  10  (measured  upon 
the  same  scale)  will  be  5,  the  answer. 

It  will  readily  be  perceived  for  the  multiplication  or 
division  of  high  numbers,  aliquot  parts  of  both  factors 
must  be  taken,  and  the  result  multiplied  by  the  same. 
The  application  of  the  sector  to  such  common  arith¬ 
metical  operations  is  therefore  very  limited  (and  of 
doubtful  utility). 

Proportion. — Two  lines  being  given  to  find  a  third 
proportional. 

Example. — The  given  =  2  and  6,  a  third  propor¬ 
tional  required.  Take  between  the  compasses  the  lateral 
distance  of  the  second  term  6  (either  from  the  line  of 
lines  on  the  sector,  or  any  convenient  scale),  and  open 
the  sector  until  this  distance  becomes  the  transverse 
distance  to  the  first  term  2,  then  the  transverse  dis¬ 
tance  of  the  second  term  6  measured  upon  the  same 
scale  as  the  former,  will  equal  18,  the  third  proportional 
required. 

If  the  legs  of  the  sector  will  not  open  so  far  as  to  let 
the  lateral  distance  of  the  second  term  fall  between  the 
divisions  expressing  the  first  term,  then  take  J,  J,  J,  or 
auy  aliquot  part  of  the  second  term  (such  as  will  con- 
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veniently  fall  within  the  opening  of  the  sector),  and 
make  such  part  the  transverse  distance  of  the  first  term ; 
then,  if  the  transverse  distance  of  the  second  term  be 
multiplied  by  the  denominator  of  the  part  taken  of  the 
second  term,  the  product  will  give  the  third  propor¬ 
tional  required.  Thus,  in  the  above  example,  take  J  of 
6  =  2,  which  make  the  transverse  distance  of  2  the 
first  term  ;  then  the  transverse  distance  of  6  the  second 
term  will  be  =  6,  which  multiplied  by  3,  will  give  18, 
the  answer. 

Three  lines  being  given  to  find  a  fourth  proportional, 
open  the  sector  until  the  lateral  distance  of  the  second 
term,  or  some  aliquot  part  thereof,  becomes  the  trans¬ 
verse  section  of  the  first  term,  or  some  aliquot  part 
thereof  becomes  the  transverse  distance  of  the  first 
term ;  then  the  transverse  distance  of  the  third  term 
will  be  the  fourth  proportional  required,  or  such  a  sub¬ 
multiple  thereof  as  was  taken  of  the  second  term. 

Example. — To  find  a  fourth  proportional  to  the 
numbers  2,  6,  and  10. 

Take  this  lateral  distance  of  the  second  term  6  from 
any  convenient  scale  of  equal  parts,  and  open  the  sector 
until  that  quantity,  or  any  aliquot  part  thereof,  becomes 
the  transverse  distance  of  the  first  term  2,  then  the 
transverse  distance  of  the  third  term  10,  taken  from 
the  same  scale  of  equal  parts,  will  give  30,  the  fourth 
proportional  required. 

To  diminish  a  Line  in  any  Assigned  Proportion. 

Example. — Let  it  be  required  to  diminish  a  line  of  4 
inches  in  the  proportion  of  8  to  7.  Open  the  sector 
until  the  transverse  distance  of  8  is  equal  to  a  lateral 
distance  of  7. 
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Mark  the  point  where  4  inches  will  reach  as  a  lateral 
distance  taken  from  the  centre,  which  will  be  in  this 
case  6*86,  and  the  transverse  distance  taken  at  the  point 
will  he  3  inches  and  a  half,  the  proportion  required, 
that  is,  8  :  7  :  :  4  :  8J. 

We  may  remark,  once  for  all,  that  in  all  problems 
with  the  sector,  if  any  given  line  is  too  long  for  the  legs 
of  the  instrument,  take  -J,  or  J,  &c.,  of  it,  and  the 
result  multiplied  by  2,  3,  or  4,  will  give  the  quantity 
required. 

The  use  of  the  sector  in  reducing  drawings  may  be 
thus  shown  : — Suppose  a  triangle  was  to  be  reduced  to 
the  proportion  of  4  to  7. 

Take  the  length  of  one  side  of  the  triangle  in  the  com¬ 
passes,  and  make  it  the  transverse  distance  of  7  and  7 ; 
then  take  the  transverse  distance  4  and  4,  which  will  be 
the  length  of  the  corresponding  side  of  the  reduced 
triangle.  Next  take  the  length  of  another  side  of  the 
given  triangles,  and  make  the  transverse  distance  of  7 
and  7  as  before.  Then  the  transverse  distance  of  4 
and  4  will  be  the  length  of  the  corresponding  side  of 
the  reduced  triangle ;  one  point  of  the  compasses  being 
placed  at  the  proper  extremity  of  the  first  reduced  line, 
describe  an  arc  with  the  length  of  the  second  line  as 
radius.  Lastly,  the  third  side  of  the  given  triangle 
being  made  the  transverse  distance  of  7  and  7,  and  that 
of  4  and  4  being  taken,  another  arc  intersecting  the 
former  one,  described  from  the  opposite  end  of  the  first 
reduced  line,  will  give  the  point  to  be  connected  with 
each  end  of  the  first  reduced  line,  and  the  triangle  will 
be  completed. 

In  the  same  manner,  any  right-lined  figure,  of  how 
many  sides  soever,  may  be  reduced  in  any  given  pro¬ 
portion  or  augmented  by  the  same  rule. 
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To  divide  a  given  line  into  any  proposed  number  of 
equal  parts : — 

Make  the  length  of  the  given  line  the  transverse  dis¬ 
tance  to  the  figures  representing  the  number  of  parts 
required ;  then  the  transverse  distance  of  1  and  1  will 
divide  the  given  line  as  required. 

Example. — Suppose  a  line  to  be  divided  into  9  equal 
parts,  take  the  length  of  the  given  line  in  the  com¬ 
passes,  and  open  the  sector  until  it  becomes  the  trans¬ 
verse  distance  between  9  and  9 ;  then  the  transverse  of 
1  and  1  will  be  ith  part  of  the  given  line,  or  such  a 
sub- multiple  of  the  ith  part  as  was  taken  of  the  given 
line.  Or  the  £th  part  will  be  the  difference  between 
the  given  line  and  the  transverse  distance  8  and  8. 

The  latter  of  these  methods  is  to  be  preferred  when 
the  parts  required  fall  near  the  centre  of  the  instru¬ 
ment. 

To  make  the  line  of  lines  represent  any  scale  of  equal 
parts  for  drawing,  plans,  elevations,  &c.  Thus,  sup¬ 
pose  a  scale  of  one  to  five  chains,  or  one  inch  to  five 
feet  were  required.  Take  one  inch  in  the  compasses, 
and,  by  opening  the  sector,  make  it  the  transverse  dis¬ 
tances  of  5  and  5,  and  then  the  transverse  distance  of 
any  other  corresponding  points,  as  6  and  6,  7^  and  1\ 
will  be  that  number  of  chains,  and  links  or  feet,  &c., 
to  the  scale  required. 

Line  of  Chords. 

The  double  scales  of  chords  upon  the  sectors  are 
more  generally  useful  than  the  single  line  of  chords 
described  on  the  plane  scale  :  for,  on  the  sector,  the 
radius  with  which  the  arc  is  to  be  described  may  be  of 
any  length,  between  the  transverse  distance  of  60  and 
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of  60,  when  the  legs  are  close,  and  that  of  the  transverse 
of  60  and  60  when  the  legs  are  opened  as  far  as  the 
instrument  will  admit  of.  But  with  the  chords  on  the 
plane  scale,  the  arc  described  must  be  always  of  the 
same  radius. 

To  protract  or  lay  down  a  right-lined  angle,  which 
shall  contain  a  given  number  of  degrees,  suppose  46°. 

Case  1. — When  the  angles  contain  less  than  60 
degrees,  make  the  transverse  distance  of  60  and  60 
equal  to  the  length  of  the  radius  of  the  circle,  and  with 
that  opening  describe  an  arc.  Take  the  transverse 
distance  of  the  given  degrees  46,  and  lay  this  distance 
on  the  arc.  From  the  centre  of  the  arc  draw  two  lines, 
each  passing  through  one  extremity  of  the  distance  laid 
on  the  arc,  and  these  two  lines  will  contain  the  angle 
required. 

Case  2. — When  the  angle  contains  more  than  60 
degrees.  Suppose,  for  example,  we  wish  to  form  an 
angle  containing  148  degrees.  Describe  an  arc,  and 
make  the  transverse  distance  of  or  J,  &c.,  of  the 
given  number  of  degrees,  and  lay  this  distance  on  the 
arc  twice  or  thrice.  Draw  two  lines  connecting  them, 
and  they  will  form  the  angle  required. 

When  the  required  angle  contains  less  than  5  de¬ 
grees,  suppose  3J,  it  will  be  better  to  proceed  thus 
with  the  given  radius,  and  from  the  centre  describe  an 
arc,  and  from  a  given  point  lay  off  the  chord  of  60°, 
which  suppose  to  give  the  point  a  ;  and  also  from  the 
first  point  lay  off  in  the  same  direction  the  chord  of 
56^  degrees  (=  60° — 3J°),  which  would  give  the  point  b  ; 
then  through  these  two  points  draw  lines  to  the  point  a, 
and  they  will  represent  the  angle  of  3J  degrees,  as 
required.  From  what  has  been  stated  about  the  pro- 
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tracting  of  an  angle  to  contain  a  given  number  oi 
degrees,  it  will  easily  be  seen  how  to  find  the  degrees 
or  measure  of  an  angle  already  laid  down. 

Line  of  Polygons . 

The  line  of  polygons  is  chiefly  useful  for  the  ready 
division  of  the  circumference  of  a  circle  into  any 
number  of  equal  parts  from  4  to  12,  that  is,  as  a  ready 
means  to  inscribe  regular  polygons  of  any  given  number 
of  sides  from  4  to  12,  within  a  given  circle.  To  which 
set  off  the  radius  of  the  given  circle  (which  is  always 
equal  to  the  side  of  an  inscribed  hexagon),  as  the  trans¬ 
verse  distance  of  6  and  6  upon  the  line  of  polygons. 
Then  the  transverse  distance  of  6  and  6  upon  the  line 
of  polygons.  Then  the  transverse  distance  of  4  and  4 
will  be  the  side  of  a  square ;  the  transverse  distance 
between  5  and  5,  the  side  of  a  pentagon ;  between  7 
and  7,  the  side  of  a  heptagon ;  between  8  and  8  the 
side  of  an  octagon ;  between  9  and  9,  the  side  of  a 
nonagon,  &c. ;  all  of  which  is  too  plain  to  require  an 
example. 

If  it  be  required  to  form  a  polygon  upon  a  given 
right  line,  set  off  the  extent  of  the  given  line  as  a 
transverse  distance  between  the  points  upon  the  lines 
of  polygons,  answering  to  the  number  of  sides  of  which 
the  polygon  is  to  consist,  as  for  a  pentagon  between  5 
and  5,  or  for  an  octagon  between  8  and  8 ;  then  the 
transverse  distance  between  6  and  6  will  be  the  radius 
of  a  circle  whose  circumference  would  be  divided  by 
the  given  line  into  the  number  of  sides  required. 

The  line  of  polygons  may  likewise  be  used  in  describ¬ 
ing,  upon  a  given  line,  an  isosceles  triangle,  whose 
angles  at  the  base  are  each  double  that  at  the  vertex. 
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For,  taking  the  given  line  between  the  compasses,  open 
the  sector,  till  the  extent  becomes  the  transverse  dis¬ 
tance  of  10  and  10,  then  the  transverse  distance  of  6 
and  6  will  be  the  length  of  each  of  the  two  equal  sides 
of  the  isosceles  triangle. 

All  such  regular  polygons,  whose  number  of  sides 
will  exactly  divide  360  (the  number  of  degrees  into 
which  all  circles  are  supposed  to  be  divided)  without  a 
remainder,  may  likewise  be  set  off  upon  the  circum¬ 
ference  of  a  circle  by  the  line  of  chords.  Thus,  take 
the  radius  of  the  circle  between  the  compasses,  and 
open  the  sector  till  that  extent  is  the  transverse  dis¬ 
tance  between  60  and  60  upon  the  line  of  chords ;  then 
having  divided  360  by  the  required  number  of  sides, 
the  transverse  distance  between  the  numbers  of  the 
quotient  will  be  the  side  of  the  polygon  required.  Thus 
for  an  octagon,  take  the  distance  between  45  and  45  : 
and  for  a  polygon  of  36  sides,  take  the  distance  between 
10  and  10,  &c. 


Lines  of  Sines ,  Tangents ,  and  Secants. 

Given  the  radius  of  a  circle  (suppose  to  two  inches) ; 
required  the  sine  and  tangent  of  28°.  30'  to  the  radius. 

Open  the  sector  so  that  the  transverse  distance  of 
90  and  90  on  the  sines,  or  of  45  and  45  on  the  tangents, 
may  be  equal  to  the  given  radius,  viz.  two  inches;  then 
will  the  transverse  distance  of  28°.  30',  taken  from  the 
sines,  be  the  length  of  that  sine  to  the  given  radius ;  or 
if  taken  from  the  tangents,  will  be  the  length  of  that 
tangent  to  the  given  radius.  But  if  the  secant  of 
28°.  30'  was  required,  make  the  given  radius  of  two 
inches  a  transverse  distance  of  0  and  0,  at  the  begin- 
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ning  of  the  line  of  secants,  and  then  take  the  transverse 
distance  of  the  degrees  wanted,  viz.  28°.  30'. 

A  tangent  greater  than  45  degrees  (suppose  60)  is 
found  thus: — 

Make  the  given  radius,  suppose  two  inches,  a  trans¬ 
verse  distance  to  45,  and  45  at  the  beginning  of  the 
scale  of  upper  tangents,  and  then  the  required  degrees 
(60)  may  be  taken  from  the  scale. 

Given  the  length  of  the  sine,  tangent,  or  secant  ot 
any  degrees,  to  find  the  length  of  the  radius  to  that 
sine,  tangent,  or  secant. 

Make  the  given  length  a  transverse  distance  to  its 
given  degrees  on  its  respective  scale.  Then, 

If  a  sine  .  (  90  and  90  on  the  sines  )  will  be 

If  a  tangent  under  45°  f  *  ®  J  45  and  45  on  the  tangents  f  the 

If  a  tangent  above  45°  (  t  j  )  45  and  45  on  the  upper  tangents  i  radius 

If  a  secant  J  0  0  and  0  on  secants.  )  sought. 

To  find  the  length  of  a  versed  sine  to  a  given  number 
of  degrees,  and  a  given  radius. 

Make  the  transverse  distance  of  90  and  90  on  the 
sine,  equal  to  the  given  radius. 

Take  the  transverse  distance  of  the  complement  of 
the  given  number  of  degrees. 

If  the  given  number  of  degrees  is  less  than  90,  sub¬ 
tract  the  complement  of  the  sine  from  the  radius,  the 
remainder  will  be  the  versed  sine. 

If  the  given  number  of  degrees  are  more  than  0, 
add  the  complement  of  the  sine  to  the  radius,  and  the 
sum  will  be  the  versed  sine. 

To  open  the  legs  of  a  sector,  so  that  the  correspond¬ 
ing  double  scale  of  lines,  chords,  sines,  tangents,  may 
make  each  a  right  angle. 

On  the  line  of  lines,  make  the  lateral  distance  10,  a 
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transverse  distance  between  8  on  one  leg,  and  6  on  the 
other  leg. 

On  the  line  of  sines,  make  the  lateral  distance  90,  a 
transverse  distance  45  to  45  ;  or  from  40  to  50 ;  or 
from  30  to  60  ;  or  from  the  sine  of  any  degrees  to  their 
complement. 

On  the  line  of  tangents  make  the  lateral  distance  of 
45  a  transverse  distance  between  30  and  30. 

Having  now  endeavoured  to  describe  the  principal 
drawing  instruments  in  general  use,  and  the  principal 
scales  from  which  all  others  emanate,  we  propose  at 
some  future  period  to  exemplify  the  simplicity  of  their 
application  to  all  the  trades  engaged  in  the  building 
art,  accompanied  by  some  useful  diagrams  and  geo¬ 
metrical  problems. 
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CHAPTER  VI. 

SPECIFICATIONS  : - ARTIFICERS’  WORK,  AND 

QUANTITIES. 

Havjng  thus  conveyed  some  preliminary  notions  as  to 
the  methods  of  designing  architectural  structures  upon 
paper,  and  having  also  described  the  several  materials  and 
trades  with  their  chief  tools  and  methods  of  manipula¬ 
tion,  which  are  employed  in  the  construction  of  dwell¬ 
ing  houses,  we  proceed  to  illustrate  the  design  itself, 
which  will  be  done  most  briefly  by  giving  (with  the 
necessary  illustrations)  an  example  in  the  following — 

“  Specification  of  the  different  Artificers’  Work  re¬ 
quired  for  the  erection  of  two  houses  proposed 
to  be  erected  on  a  plot  of  ground,  situate 

for 

according  with,  and  corresponding  to  the  various 
drawings,  comprising  plans,  elevations,  sections, 
and  details,  made  and  combined  with  this  specifi¬ 
cation  for  the  purpose  of  such  erection,  and  under 
the  superintendence  of 

CARCASS  OF  BUILDING.” 


EXCAVATOR. 

The  ground  is  to  be  excavated  to  the  whole  of  the 
extent  of  the  principal  building  for  the  basement  storey, 
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and  to  the  depth  and  dimensions  shown,  and  described 
on  the  plans  and  section,  Plates  II.  and  III.,  which  will 
average  an  area  of  about  50  feet  by  50  feet,  and  5  feet 
deep ;  and  the  trenches  then  to  be  dug  out  of  sufficient 
breadth  and  depth  for  the  construction  of  the  founda¬ 
tions  of  the  several  walls,  chimney  breasts,  piers  for 
sleepers,  &c.  To  excavate  when  and  where  directed, 
according  to  the  dimensions,  the  earth  required  for  the 
formation  of  the  rain-water  tank,  being  about  11  feet 
long,  8  feet  deep,  and  8  feet  wide,  as  well  as  for  all 
pipes,  drains,  traps,  syphons,  or  cesspools,  that  are,  or 
may  be  hereafter,  described  or  necessary. 

To  fill  in  and  well  ram  the  earth  or  soil  round  all  the 
foundations,  piers,  traps,  gullies,  syphons,  &c.,  and  to 
well  puddle  round  and  about  the  rain-water  tank,  suffi¬ 
cient  to  prevent  the  ingress  or  egress  of  water.  To  level 
all  grounds  and  to  cart  away  from  time  to  time,  as  may 
be  directed,  all  the  superfluous  earth  or  rubbish  that 
accumulates  round  or  in  the  buildings  or  grounds  during 
their  erection,  and  to  leave  them  in  a  clean  and  perfect 
condition  at  the  conclusion  of  the  works. 

BRICKLAYER. 

Drains. 

Provide  and  lay  six-inch  glazed  earthenware  socket- 
jointed  pipes,  for  conveying  soil  and  waste- water  into 
principal  drain  or  sewer,  in  the  position  and  to  the  depth 
shown  on  the  block-plan  and  section,  Plate  III.,  with 
a  fall  of  not  less  than  6  inches  to  every  100  feet,  and 
to  fix  and  make  perfect  and  secure.  No.  8  15 -inch 
earthenware  gully-traps,  and  No.  4  syphons  of  the  best 
and  most  approved  description.  To  lay  a  6-inch  similar 
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connecting  pipe  from  principal  and  servants'  water- 
closets,  as  well  as  4-inch  glazed  pipes,  from  sink  in  back 
kitchens  and  front  areas  into  the  above-named  or 
principal  drain,  with  all  necessary  bends,  traps,  &c.,  to 
render  the  drainage  perfect.  Build  in  9-inch  sound 
stock  brickwork,  the  rain-  water  tank,  and  complete  the 
same  in  the  manner  shown  and  described,  and  to  the 
dimensions  exemplified  on  Plate  XIV.,  viz.  :  The  walls 
all  round  to  be  built  in  9-inch  brickwork  in  cement, 
and  the  bottom  to  be  paved  with  two  courses  of  bricks 
laid  flat  in  the  same  material,  upon  which  are  to  be  two 
courses  of  tiles  bedded  in  cement,  and  the  whole  to  be 
rendered  all  round  with  compo  1J  inch  thick,  and  all 
the  external  portipn  to  be  well  puddled.  To  lay  and 
fix  complete  4-inch  glazed  earthenware  socket-pipes, 
from  the  zinc  down-comers  of  roofs  into  the  said  tank, 
and  a  6-inch  waste  ditto  into  the  principal  drain  or  soil 
pipe,  with  all  necessary  bends,  neck,  or  traps,  that  may 
be  requisite  for  the  full  completion  of  the  conveyance 
of  the  water  to  and  from  the  tank  and  the  drainage. 

Building. 

The  whole  of  the  brickwork  to  be  executed  with 
sound  hard-burnt  stock  bricks  laid  in  well-made  mortar, 
composed  of  Dorking  lime  (or  any  other  that  approxi¬ 
mates  to  the  same  quality),  mixed  in  the  proportion  of 
one  measure  of  lime  to  three  of  clean  sharp  river  or 
road  sand,  free  from  loam  or  earthy  particles. 

The  whole  of  the  external  walls  of  the  erection  as 
high  as  the  ground-floor  line  to  be  laid  in  old  English 
bond  and  left  rough  for  receiving  Homan  cement  stucco, 
and  from  thence  to  the  top  of  the  building,  to  be  carried 
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up  in  Flemish  bond  and  prepared  and  left  for  tuck 
pointing.  No  four  courses  in  either  bond  to  rise  more 
than  12  inches  in  height,  and  all  the  several  walls, 
chimney-breasts,  piers,  &c.,  with  their  various  footings, 
to  be  built  and  finished  in  the  manner  and  according  to 
the  dimensions  shown  and  described  upon  the  accom¬ 
panying  plates. 

All  openings  below  the  ground- floor  line  to  have 
rough  skew-back  arches  turned  over  them,  and  all 
above,  both  to  front  and  back  elevation,  to  have  14- 
inch  arches  of  the  best  picked  malms  rubbed  and  set 
in  putty. 

The  foundations  to  be  laid  in  three  courses,  and  the 
piers.for  sleepers  to  be  built  9  inches  square,  as  shown 
and  described  on  Plate  XY.  To  provide  and  lay  a  course 
of  slates  between  two  beds  of  cement  on  all  the  walls 
at  the  level  of  the  ground  surface  of  the  principal 
building  to  prevent  the  rising  of  the  damp. 

Each  storey  of  the  building  to  have  two  double  tiers 
of  hoop-iron  bonds,  of  No.  12  gauge,  properly  tarred 
and  bedded  round  and  across  all  the  walls  of  the  build¬ 
ing.  To  build  up  the  bay-windows  and  porches  to 
entrance-liall  in  cement,  and  according  with  ^he  manner 
and  dimensions  shown  and  described  on  Plates  XXII 
and  XXIII. 

No.  6  air  bricks  to  be  inserted  between  the  floor 
joists  of  each  storey  in  front,  and  the  same  number 
in  the  back  elevations,  for  allowing  ventilation  to  the 
!  floors. 

To  turn  over  all  door  and  window  openings  4J  dis¬ 
charging  arches  closely  set,  and  to  each  fire-place  a  4J 
!  inch  brick  trimmer,  and  insert  a  wrought-iron  chimney- 
bar  2  inches  wide  by  |  of  an  inch  thick,  as  shown  on 

. 


120 


ERECTION  OF  DWELLING-HOUSES. 


Plate  XVII.,  to  all  the  chimney  openings;  the  bars  to  I 
have  4|  inch  bearing,  and  to  he  turned  up  and  down  at 
the  ends. 

To  carry  up  all  the  flues  as  shown  on  section,  and  in 
the  direction  thereon  described,  and  to  properly  core  and 
parget  the  same. 

To  thoroughly  bed  in  mortar  all  the  sleepers,  wall- 
plates,  wood  bricks,  bond-timber,  lintels,  and  all  others 
requiring  to  be  set  or  bedded  in  mortar,  and  to  fix  in 
and  point  with  lime  and  hair  all  the  door  and  window 
frames. 

A  chasm  in  the  brickwork  of  each  house  to  be  left 
where  directed,  from  the  ground  to  the  principal  water- 
closet,  for  soil  and  water-pipes. 


Kitchen  Offices. 

The  walls  of  these  buildings  to  have  two  courses  of 
footings,  and  carried  up  to  their  various  heights  one 
brick  or  9  inches  thick,  and  the  flues  to  be  taken  as 
shown  on  the  section,  one  tier  of  iron  hoop  bond,  similar 
to  that  described  for  the  principal  building,  to  be  in¬ 
serted  all  round  the  party  and  external  walls. 

A  6-inch  glaze  earthenware  soil  pipe  to  be  laid  from 
servants'  water-closet  into  principal  or  main  drain,  and 
a  4-inch  ditto  from  sink  in  back-kitchen  into  waste- 
drain,  properly  trapped  and  in  connection  with  waste  or 
soil-pipe  of  the  above-named  closet. 

To  carry  up  45-inch  division  or  protection  walls  be¬ 
tween  water-closet,  coal-cellar,  and  back -kitchen.  Also 
to  9-inch  spandril  brickwork,  with  necessary  footings 
for  the  support  of  steps  from  ground-floor  to  garden. 
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CARPENTER. 

All  the  timber  used  [except  for  the  sleepers)  to  be  the 
best  Dantzic,  Riga,  or  Memel  fir.  The  sleepers  to  be  of 
well  seasoned  oak,  as  free  from  knots,  shakes,  and  sap  as 
possible,  and  all  the  scantlings  figured  on  the  drawings 
or  herein  expressed  to  finish  to  their  full  dimensions. 
No  ceiling  joists,  quarters,  or  rafters  are  to  be  more 
than  12  inches  apart. 

To  provide  and  fix  all  wood  bricks  where  and  when 
required,  as  well  as  all  necessary  centres,  screens, 
springing  slips,  and  all  other  articles  necessary  for  the 
due  execution  of  the  carpenter’s  work. 

Basement  Storey, 

The  sleepers  to  be  of  oak  5x3  inches,  halved  and 
spiked  together,  and  bedded  level  and  soundly  on  the 
brick  piers,  as  shown  and  described  on  Plate  XY. 

The  floor  joists  to  be  4  x  2  inches,  bridged  and 
well  nailed  to  sleepers. 

Wood  bricks  to  be  inserted  where  requisite  in  jambs 
of  doors,  windows,  &c.,  as  well  as  round  the  walls  for 
fixing  the  skirting  and  other  joiner’s  work  to. 

Lintels  to  be  inserted  over  all  the  door  and  window- 
openings,  3  inches  thick,  and  the  width  of  the  jamb ; 
and  to  have  at  least  a  4-inch  bearing  on  each  jamb. 

Ground  Floor. 

Wall-plates  4i  x  3  inches  to  be  inserted  the  whole 
length  of  front  and  back  walls,  to  be  halved  and  dove¬ 
tailed  at  the  angles  of  the  two  external  flank  walls, 
and  return  upon  the  same  not  less  than  6  feet,  to  form 
a  connecting  bond  with  the  front  and  back  walls  of  the 
building.  A  wall-plate  of  the  same  scantling  to  be  also 
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inserted  upon  the  top  of  the  wall  dividing  breakfast 
room  from  kitchens. 

The  floor-joists  to  be  9  X  2  inches,  and  to  extend 
from  front  to  back  wall  of  building  and  over  bay 
window,  and  to  be  bolted  and  spiked  to  the  wall-plates. 
The  joists  to  be  herring-bone  trussed,  and  to  have  on 
the  floors  of  each  house  No.  3  1-inch  wrought  iron 
tension-rods  inserted,  as  shown  and  described,  with 
the  trimmers  on  Plate  XIX.  It  must  be  distinctly  un¬ 
derstood  that  before  the  herring-bone  trussing  and  iron 
tension-rods  are  applied,  the  joists  on  each  floor  must 
be  shored  up  in  the  centre  to  form  a  camber  of  at 
least  2£  inches,  when,  after  the  trussing  is  filled  in,  and 
the  above-mentioned  rods  screwed  up,  the  shoring  may 
be  taken  away. 

The  wood  trimmers  before  and  on  the  sides  of  chim¬ 
ney-breasts  to  be  framed  and  supported  as  shown  and 
described  on  Plate  XYI.  It  may,  perhaps,  be  as  well 
to  state,  that  they  are  framed  at  one  end  into  the  front 
one,  and  rest  upon  a  stone  corbel  inserted  purposely 
for  their  support  at  the  other ;  and  after  being  properly 
applied  to  their  places,  are  secured  by  an  iron  bar 
being  well  spiked  to  the  end  of  each  end  trimmer. 

The  trimmers  for  well-hole  of  stairs  to  be  of  the 
same  scantling,  and  supported  from  the  flank  walls  in  a 
similar  manner. 

Lintels,  bond,  wood  bricks,  and  every  other  requisite 
to  be  inserted  as  before  described  for  the  basement 
floor. 

First  or  Chamber  Floor . 

The  wall-plates  to  be  4J  x  3  inches,  and  to  extend 
the  whole  length  of  front  and  back  walls  of  building, 
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to  be  halved  and  dovetailed  and  well  spiked  at  the 
angles,  and  to  return  upon  the  flank  walls,  not  less 
than  6  feet,  to  form  a  connecting  bond  at  the  angles. 
The  floor  joists  to  be  9  x  2  inches,  and  to  extend  from 
front  to  back  and  over  bay  windows,  and  to  be  notched 
and  spiked  to  wall-plates. 

The  joists  to  be  herring-bone  trussed,  and  wound  np 
with  wrought  iron  tension  rods,  as  shown  and  described 
for  the  ground  floor  below. 

Also,  the  trimmers  to  be  framed,  fixed,  and  supported 
in  a  similar  manner ;  at  the  same  time  providing  and 
fixing  all  necessary  centres,  bond,  wood  bricks,  and 
every  other  requisite. 

Attic. 

The  wall-plates  of  this  floor  to  be  of  the  same  scant¬ 
ling,  and  to  be  fixed  on  the  walls  in  a  similar  manner 
to  that  above  described  for  the  two  floors  below.  The 
floor  joists  to  be  also  9x2  inches,  and  fixed,  herring¬ 
bone  trussed  with  the  iron  rods  applied  in  a  like 
manner  to  those  before  described,  as  also  the  trimmers ; 

with  all  the  necessary  auxiliaries  alluded  to  for  the 
* 

before-named  floors. 

Quarter -partitions. 

The  partitions  to  be  framed  and  fixed  in  the  manner 
shown  and  described  on  the  Plates  XXIY.  and  XXV., 
and  the  floor  joists  notched  and  secured  to  the  heads  or 
sills  thereof  (as  the  case  may  be),  which  heads  and  sills 
are  to  rest  on  a  stone  corbel  inserted  in  the  party  wall 
for  that  purpose,  and  connected  together  by  iron  straps, 
as  shown  and  described  at  Pig.  2,  Plate  XXV.  The 
scantlings  to  be  of  the  following  dimensions,  viz.: — - 
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heads  and  sills,  7x3  inches ;  side  and  door  posts, 
4  x  3 1  inches  ;  braces,  3J  x  3|  inches ;  filling  in  quar¬ 
ters,  31  X  2  inches;  with  all  necessary  bolts,  ties,  straps, 
&c.,  fixed  complete. 

Cisterns. 

A  cistern  to  be  framed  and  fixed  in  the  roof  over 
water-closet,  and  put  together  with  white  lead,  as  shown 
and  described  in  Plate  XXIV.,  Figs.  4  and  5,  and  to 
be  of  the  following  dimensions,  viz.  : — 8  feet  long,  6 
feet  wide,  and  3  feet  deep  ;  the  quarterings  of  the 
heads ,  sills,  sides ,  and  bottom ,  to  be  3  x  3  inches, 
framed*  and  put  together  in  the  usual  manner,  with  1£ 
by  J  thick  iron  ties  at  all  the  angles,  properly  spiked 
thereto ;  the  whole  to  be  lined  with  lj-inch  ploughed 
and  tongued  yellow  deal  boarding. 

A  smaller  cistern  also  to  be  prepared  and  fixed  imme¬ 
diately  under  the  one  above  described,  but  just  above 
the  water-closet,  upon  the  quarter  space  of  stairs 
between  the  ground  and  chamber  floors,  the  size  of 
which  is  to  be  2  feet  6  inches  long,  1  foot  6  inches  wide, 
and  1  foot  6  inches  deep — to  be  prepared  from  1^-inch 
yellow  deal,  ploughed,  tongued,  dovetailed,  and  strapped 
in  the  usual  manner 

Roof  to  principal  Building. 

The  roof  to  be  framed  and  fixed  with  wall -plates,  tie- 
beams,  queen  and  king  posts,  principal  rafters,  half 
principal  ditto,  pole  plates,  purlins,  common  rafters, 
diagonal  ties,  slips,  ridges,  &c.,  as  shown  and  described 
on  Plates  XX.  and  XXI.,  and  with  the  accompanying 
explanation,  viz. : — Two  whole  pair  of  principal  rafters 
to  be  framed  and  fixed  at  the  intersection  of  the  hips, 
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and  eight  half  principal  rafters  in  the  position  shown 
on  plan  of  roof  to  be  framed  into  them  ;  the  wall-plates 
to  be  properly  scarfed  and  wedged  together  with  oak 
or  iron  wedges,  and  to  be  halved,  dove-tailed,  and  well 
spiked  at  the  angles,  so  as  to  form  and  be  a  con¬ 
tinuous  bond  all  round  the  external  walls  of  the  build¬ 
ing;  the  tie-beam  and  angular  ties  to  be  property 
cogged  down  upon  the  wall-plate ;  the  principal  rafters 
and  half  principal  rafters  to  be  framed  with  the  necessary 
draft,  and  in  the  usual  manner,  with  all  the  requisite 
iron  bolts ,  clips ,  straps,  wedges,  &c.,  fixed  thereon ;  the 
pole  plates  to  be  scarfed  and  wedged  together,  and 
tenoned  and  fixed  at  the  angles,  so  that  it  may  make 
a  continuous  tie  to  the  roof,  in  the  same  manner  the 
wall-plate  does  to  the  walls,  and  the  purlins  to  be 
scarfed  where  required,  and  fixed  to  hips  in  the  usual 
way — and  to  be  bridged  down  upon  principal  rafters ; 
the  hip  rafter  to  be  framed  into  the  dragging  tie,  and  the 
common  rafters  to  be  notched  on  to  purlins  and  pole 
plate.  The  ridge  board  and  hip  rafters  to  rise  full  2  inches 
above  the  top  or  line  of  common  rafters  for  dressing  the 
lead  round.  The  scantlings  of  the  timbers  for  this  roof 
are  to  be  as  follows  : — 


The  plate  for  fixing  brackets  to  ......  . 

Wall-plate . 

Cantilevers,  to  be  halved  and  nailed  to  feet  of 

common  rafters . 

Tie  beam . . 

Principal  rafters . 

Pole  plate  and  purlins . 

Common  rafters . 

Queen  and  king  posts  in  clear  of  joggles  .... 

Braces  or  struts . . 

Hips  and  ridges . 

Diagonal  and  dragging  ties . 


H 
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Battens  for  slates 
Collar  pieces  . 


2  by  Of 


4}  „  2 


And  to  fix,  as  shown  in  Plate  XX.,  all  canting  fillets,  facia,  as 
may  be  required,  to  their  various  sizes,  &c. 


Kitchen  Offices. 


To  prepare  and  fix  in  jambs  and  other  places  required, 
and,  where  directed,  wood  bricks  for  fixing  and  com¬ 
pleting  the  joiner’s  work,  and  to  prepare  and  bed 
lintels  over  all  door  and  window  openings ;  the  width 
of  the  jambs  3^  inches  thick,  and  to  lay  4J  inches  on 
each  jamb. 

The  servants’  privy  to  have  a  wall-plate  4£  x  3  inches 
inserted,  and  to  have  floor  4£  x  2  inches  notched  thereon, 
and  trimmed  for  pan  of  closet. 

The  roofs  over  these  buildings  to  be  plain  lean-to 
roofs,  each  declining  from  the  party- wall,  and  to  the 
same  inclination  as  that  of  the  principal  building,  and 
to  comprise  a  wall-plate ,  tie-beam ,  principal  rafter , 
forming  common  rafter  as  well ,  a  purlin  supported  by  a 
strut  from  the  tie-beam ,  and  a  pole  plate  ;  the  whole  to 
be  battened  for  receiving  slates,  &c. 

The  scantlings  for  these  offices  are  to  be  of  the  fol¬ 
lowing  dimensions,  namely : — 

Wall-plates,  4^  X  3  inches;  tie-beams  8x4  inches; 
pole  plate,  4|  x  3  inches ;  principal  rafter,  8x3  inches  ; 
common  rafters,  3}  x  2  inches;  ridge-board,  6x1} 
inches  ;  and  battens  for  slates,  2  x  f  inches. 

Two  cisterns  to  be  prepared  and  fixed  in  roofs  over 
the  sinks  for  receiving  the  water  from  the  service  and 
the  rain-water  tank ;  these  cisterns  are  to  be  4  feet 
long,  3  feet  wide,  and  2  feet  6  inches  deep,  and  framed 
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with  skeleton  angular  framing ;  that  is,  to  have  a  head  4 
and  sill  all  round  with  quartering,  at  all  the  angles 
similar  to  that  described  for  the  cistern  in  principal  root, 
with  one  upright  in  the  middle,  and  a  corresponding 
piece  across  the  bottom,  the  whole  to  be  lined  with 
1^-inch  yellow  deal,  ploughed,  tongued,  and  put  together 
with  white  lead.  A  partition  in  each  cistern,  prepared 
in  the  same  manner,  from  1-inch  yellow  deal,  to  be 
inserted  and  grooved  into  sides  and  bottom. 

To  provide  and  fix,  when  and  where  directed,  all 
centres,  bond,  timber,  wood  bricks,  springing  pieces, 
&c.,  and  set  out  all  necessary  work,  and  to  do  or  cause 
to  be  done  all  and  everything  that  is  required  of  a 
carpenter  in  a  building,  providing  all  materials,  the 
best  of  their  respective  qualities,  and  all  requisite  plant 
for  the  full  completion  of  the  work. 

SMITH  AND  IRON-FOUNDER. 

All  the  iron  work,  except  that  particularly  described 
to  be  cast,  to  be  of  the  best  malleable  metal,  as  free 
from  blister  or  any  other  imperfections  as  possible.  To 
prepare,  deliver,  and  assist  in  fixing  No.  16  wrought- 
iron  chimney  bars,  of  the  dimensions  of  the  opening 
shown  on  the  various  drawings,  and  of  the  form  and 
manner  described  in  the  detailed  Plates,  each  bar  to  be 
2  inches  wide,  and  §th  of  an  inch  thick,  to  have  a  44 
bearing  on  each  joint,  and  to  turn  up  and  down  2| 
inches  at  each  end. 

To  prepare  and  deliver  No.  8  iron  straps,  2  feet  6 
long,  24  inches  wide,  and  J-inch  thick,  punched  with 
holes  for  the  necessary  spikes,  &c.,  for  tieing  heads  and 
sills  of  partitions  together,  and  as  shown  on  Plate 
XXIV.,  Fig.  2,  prepare  No.  6  iron  clips  for  partition 
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posts,  2  feet  long,  3J  clip,  2  inches  wide,  and  4  inch 
thick. 

To  prepare,  provide,  and  assist  in  fixing,  No.  18  one- 
inch  wrought  iron  tension  rods,  to  extend  from  front 
to  back  walls  of  the  building,  three  of  which  are  to  he 
fixed  in  each  floor  of  each  house  of  the  building,  with 
2-inch  head,  one  inch  thick  at  one  end,  and  taped  up 
at  the  other  end  at  least  four  inches,  with  a  nut  of 
the  same  size  as  the  head,  with  a  pair  of  washers  to 
each  rod,  6  inches  by  3  and  \  of  an  inch  thick.  See 
Plate  XIX. 

To  prepare  and  deliver  No.  12  iron  clips  for  feet  of 
principal  rafter,  as  shown  on  Plate  XXI.,  Pig.  1,  18 
inches  long,  4  inches  clip,  2  inches  wide,  and  £  inch 
thick,  pierced  for  the  necessary  spikes,  &c.;  No.  4  clips 
for  foot  of  queen  posts,  Pigs.  3  and  4,  2  feet  long,  4- 
inch  clip,  2  inches  wide,  &c.,  \  inch  thick,  with  mortice 
for  wedges,  1J  inches  deep,  and  |  thick,  and  a  pair  of 
corresponding  wedges  to  each  clip. 

No.  4  pairs  of  iron  straps  to  fix  on  the  heads  of 
queen  posts,  stretching  piece  and  head  of  principal 
rafter,  made  to  the  form  shown  on  the  same  plate,  2 
feet  6  inches  long,  2  inches  wide,  4  inch  thick,  pierced 
for  the  requisite  spike,  &c. 

No.  4  f-inch  bolts  for  king  posts,  2  feet  long,  taped 
down  34  inches,  with  2  heads  and  washers,  4  inches  by 
3,  and  4  of  an  inch  thick. 

No.  8  clip  similar  to  those  described  for  the  whole 
principal  rafters,  to  be  provided  for  the  half  principal 
rafter.  No.  8  clips  also  to  be  provided  for  the  heads  of 
the  same,  1  foot  6  inches  long ;  clip  4  inches  by  2 
inches  wide,  and  J  inch  thick,  with  all  necessary  spikes, 
nails,  wedges,  &c.,  for  making  the  work  complete. 
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To  provide  and  fix  No.  8  angular  irons  to  top  and 
sill  of  cistern  in  roof,  1  foot  6  inches  upon  each  return, 
2  inches  wide,  and  J  inch  thick;  and  also  No.  8  for  the 
two  smaller  cisterns,  1  foot  long,  1J  inch  wide,  and 
inch  thick. 


STONEMASON. 

To  put  to  all  the  external  doorways  Yorkshire  stone 
solid  tooled  steps,  with  mortice  holes  for  receiving  the 
ends  of  door-posts. 

To  provide  and  fix  No.  8  properly  dished  and  holed 
gully  stones,  15  inches  square  and  3  inches  thick,  when 
and  where  directed  ;  as  also  a  5-inch  York  landing,  10 
feet  long  by  7  feet  wide,  or  two  stones  to  correspond 
to  the  same  dimensions  over  the  rain-water  tank,  writh 
every  preparation  of  receiving  the  slate  filter,  as  shown 
on  Plate  XIY. 

To  prepare  and  bed  No.  20  Yorkshire  stones,  1  foot 
3  inches  square,  and  1  foot  4  inches  deep,  for  receiving 
trimmers  to  floors  and  heads  and  sills  of  partitions, 
tooled  as  shown  on  Plate  XXIY. 

To  prepare  and  fix  100  feet  run  of  York  throated 
coping,  12  x  3,  to  area  of  front  and  back  elevations, 
and  to  kitchen  offices ;  also,  36  feet  run  of  rough  York, 
1  foot  4  inches  by  4  inches  thick,  to  form  core  for  the 
cornices  of  entrance  porches  and  bay  windows. 

To  prepare,  provide,  and  fix  tooled,  rubbed,  and 
throated  window  sills,  8  inches  wide  and  4J  inches 
thick,  properly  dished,  to  all  openings  of  windows  in 
front  and  back  elevations  and  kitchen  offices,  according 
to  the  dimensions  shown  on  the  various  drawings. 

To  prepare  and  fix  to  the  porches  of  entrance  doors 
a  6-inch  tooled  and  rubbed  landing,  with  steps  leading 
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thereto,  12  inches  by  6  inches,  bedded  to  brick  span- 
drils,  as  shown  on  Plate  XXIII.  Also,  to  fix  a  tooled 
landing  7  inches  thick  to  the  back  or  garden  entrance, 
and  the  steps  from  thence  to  the  garden,  which  are  to 
be  2^-inch  tooled  treads  and  risers  securely  bedded  on 
brick  spandrils  carried  up  for  that  purpose. 

To  provide  and  fix  in  back  kitchen  a  stone  sink,  to 
size  shown  on  plan  and  6  inches  deep,  with  a  hole  cut 
and  dished  to  receive  bell  trap  and  waste  water  pipe. 

To  cut  on  the  stonework  all  necessary  holes,  mor¬ 
tices,  rebates,  grooves,  as  required,  and  all  other  work 
pertaining  to  the  trade  of  a  mason. 

PLUMBER. 

All  the  slips  and  ridges  of  principal  roof  to  be  covered 
with  6  lb.  milled  lead,  and  to  be  laid  down  over  the 
slate  at  least  6  inches  on  each  side  with  the  usual  lap, 
and  secured  in  the  most  approved  manner.  The  dormer 
lights  to  attics  to  be  also  covered  with  6  lb.  lead,  and 
the  vertical  sides  of  each  with  5  lb.  lead.  All  the 
flashings  for  this  roof,  as  well  as  that  over  kitchen 
office,  to  be  of  5  lb.  lead,  and  to  dress  over  the  slates 
and  up  the  side  at  least  6  inches,  and  where  requisite 
to  be  let  into  the  brickwork  at  least  1  inch,  with  all 
necessary  solder,  holdfast  screws,  nails,  &c.,  with  every 
other  requisite  for  making  the  internal  roofs  impervious 
to  wet,  from  rain,  snow,  or  other  causes. 

SLATER. 

The  roof  over  principal  building  to  be  covered  with 
duchess  slating,  with  at  least  3  inches  lap,  and  the  usual 
gauge  of  about  lOJ  inches  securely  fixed  to  the  battens, 
with  2  copper  nails  to  each  slate ;  and  to  cover  the 
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kitchen  office  with  lady  slates,  with  the  usual  lap  and 
gauge  fixed  to  the  battens,  with  2  zinc  nails  to  each 
slate,  with  all  the  necessary  dressings  to  hips,  valleys, 
and  eaves,  &c.,  and  both  roofs  to  be  securely  pointed 
with  lime  and  hair. 

To  provide,  prepare,  and  fix  No.  12  3-inch  slate 
cantilevers,  to  the  size  and  form  shown  in  the  drawing 
of  details  for  roof. 

To  provide  and  fix  in  the  rain-water  tank  a  f-inch 
slate  filter,  according  with  and  to  the  dimensions  de¬ 
scribed  on  the  plan  and  section  Plate  XIV.,  with  all 
necessary  lifts,  perforated  plates,  taps,  &c.,  and  apparatus 
complete. 

ZINC  WORKER. 

To  prepare  and  fix  all  round  principal  building  a 
gutter  of  the  best  Belgian  zinc  of  15-inch  gauge,  to 
the  form  and  dimensions  shown  and  explained  on  Plate 
XXI.,  with  all  proper  falls  to  the  various  dimensions, 
and  so  manufactured  in  external  appearance  as  to  be 
level  with  the  soffit  of  the  projecting  eave  of  the 
building,  as  shown  on  the  before-named  plate. 

To  put  up  and  securely  fix  No.  6  downcomers  of  4- 
inch  calibre  in  the  position  marked  on  plan  of  roof. 

To  provide  and  fix  the  said  in  the  position  marked 
on  the  plan  of  roof,  and  each  to  have  a  suitable  cistern 
head,  with  all  necessary  shoes,  laps,  joints,  holdfasts, 
and  every  requisite  to  connect  them  with  the  earthen¬ 
ware  pipes  laid  for  conveying  the  water  into  the  rain¬ 
water  tank. 

The  gutters  and  downcomers  from  the  roof  over 
kitchen  offices  of  3-inch  calibre,  with  corresponding 
cistern-head. 
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Also  to  provide  and  fix  a  2-inch  downcomer,  with 
every  requisite  bend  from  the  flats  of  the  bay  windows 
and  entrance  porches  to  the  drain  in  front  area. 


FINISHINGS. 
joiner’s  work. 

Attic  Floor.  i 

The  dormer  light  in  each  room  to  be  fitted  up  with 
two-inch  beaded,  and  rebated  frames,  and  1^-inch 
chamfered  sashes,  suspended  on  pivots  in  the  centre, 
with  all  requisite  cords,  pullies,  fastenings,  &c.,  for  the 
opening  and  closing  of  the  same,  in  an  impervious  and  ^ 
efficient  manner. 

Floor. 

The  floor  to  be  li-inch  white  deal,  and  laid  folding; 
skirting  ground  2  inches  wide  by  J  thick,  chamfered 
to  receive  plaster,  and  as  shown  on  Plate  XXVI., 
Fig.  2,  to  be  fixed  all  round  the  rooms,  and  a  similar 
description  of  ground  to  door  and  window  joints,  which 
are  to  be  covered  with  a  lj-inch  moulding,  to  form  an 
architrave  and  break  the  joints  of  plaster,  and  grounds, 
and  to  the  ground  round  rooms,  is  to  be  fixed  a  6-inch 
square  skirting-board.  The  jambs  of  doors  to  have  a 
f-inch  beaded  lining,  and  to  have  a  slip  braded  on  to 
form  the  rebate  for  doors,  which  are  to  be  inch; 
two  panel  square,  hung  with  suitable  butt  hinges  and 
fastenings. 

Chamber  Floor. 

The- floor  to  be  lj-inch  yellow  deal,  with  a  straight 
joint,  and  splayed  heading,  joints,  with  mitred  borders 
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to  hearths,  a  ground  2  inches  wide  by  1  inch  thick, 
chamfered,  to  be  fixed  all  round  the  rooms  for  receiving 
the  plaster  and  fixing  the  skirting  to,  and  also  one  3| 
wide  of  the  same  thickness  round  all  door  and  window 
openings.  The  housemaid's  small  closet  on  this  floor 
to  be  formed  with  a  lj-inch  square  panelled  partition, 
and  the  door  to  correspond  with  the  other  described  for 
this  floor. 

The  sashes  and  frames  for  the  principal  rooms  on 
this  floor,  to  be  of  the  Venetian  character,  with  the 
centre  sashes  of  each  window,  double  huug,  and  side 
sashes  fixed.  The  frame  to  be  deal  cased,  with  oak 
sunk  sills,  brass  cased  pullies,  with  l|-inch  ovolo  sashes 
hung  with  cast-metal  weights,  patent  cord,  &c.,  and  the 
sashes  and  frames  for  dressing-room  and  stairs  to  be  cf 
a  similar  description  and  double  hung.  The  finishing 
to  all  these  windows  to  be  as  shown  and  described  on 
Plate  XXYI. 

The  jamb  lining  for  doors  to  be  \\  inch  thick,  beaded 
and  single  rebated,  and  to  have  IJ-inch  four-panel- 
square  doors,  properly  hung  with  2J  butt  hinges. 

The  skirting  to  be  moulded  9  inches  wide,  and  fixed 
in  the  manner  shown  at  Fig.  2,  Plate  XXYI. 

Ground  or  Principal  Floor. 

The  floor  to  be  lj-inch  yellow  deal,  straight  jointed, 
splayed  heading,  joints  edge-nailed,  and  mitre  borders 
to  hearths. 

Grounds. 

Skirting  grounds  2J  inches  wide,  by  1  inch  thick, 
to  be  fixed  all  round  the  floors  for  receiving  the.  plaster, 
and  fixing  the  skirting  to  the  upper  edge,  to  be  ploughed, 
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and  all  angles  to  be  dovetailed  together,  as  well  as  the 
ends  secured  in  a  similar  manner  to  the  vertical  grounds 
of  doors  and  windows — (see  grounds  to  Venetian  window) 
Plate  XXYI. 

Entrance  Hall . 

The  door  frames  to  be  4  inches  by  3  4  inches,  rebated 
and  beaded,  with  double  rebated  transom  head,  and  to 
be  tenoned  into  stone  step. 

The  doors  to  be  24  inch,  two  panel  bolection  moulded 
on  both  sides,  |th  panels,  and  to  be  hung  with  3  pair 
of  2J  butt  hinges. 

The  fan-light  to  be  a  2-mch  lamVs  tongue  moulded 
light  and  fixed  above  door,  with  grounds,  linings,  and 
architraves,  corresponding  with  those  shown  and  de¬ 
scribed  for  the  floor  on  Plates  XXYI.  and  XXYII. 
To  put  up,  with  all  the  corresponding  fittings,  a  pair  of 
2-inch  sash  doors,  with  a  suitable  light  above,  to  divide 
the  entrance  hall  from  passage  and  stairs. 

Also  to  provide  and  fix  a  2-inch  sash  door  and  par¬ 
tition  to  form  the  lobby  under  water-closet,  and 
divide  the  stairs  from  the  garden  or  back  entrance  to 
this  floor,  with  all  suitable  finishings,  and  according  to 
the  one  above  described  for  dividing  the  hall  from  tbe 
stairs.  The  door  frame  from  lobby  to  garden  to  be 
prepared  for  fan  and  side  lights  {as  shown  on  elevation 
of  back  front),  the  external  posts  and  head  to  be  3-J 
inches  by  3  inches,  and  the  two  vertical  posts,  as  well 
as  transom  head,  to  be  34  inches  by  2J  inches,  to  be 
beaded,  rebated,  and  tenoned  into  step,  in  a  similar 
manner  to  that  described  for  the  front  entrance  door, 
aud  to  have  a  2-inch  sash-door  fan  and  side-lights,  with 
14 -inch  framed  boxing  shutters  as  high  as  the  transom 
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head,  the  grounds,  linings,  and  other  finishings,  to  be 
similar  to  those  shown  on  Plate  XXYI,  and  described 
for  the  Venetian  window  in  the  back  parlour. 

Bay-windows,  Front  Parlours. 

These  windows  to  be  fitted  up  and  finished  in  the 
manner  shown  and  described  on  Plate  XXVII.,  with 
deal  cased  frames,  oak  sunk  sills,  and  the  centre  posi¬ 
tion  to  have  brass  cased  pullies,  patent  cords,  and 
cast  metal  weights,  and  prepared  to  receive  the  sashes, 
which  are  to  be  2-inch  lamb-tongue  moulding,  the 
middle  sashes  double  hung,  and  those  of  the  sides 
fixed.  The  other  portions  are  to  be  prepared  and  fixed 
in  the  manner  shown  on  the  before-mamed  Plate 
XXVII.,  for  receiving  metal,  revolving  shutters,  and 
finished  with  the  grounds,  linings,  soffit,  skirting, 
architraves,  as  there  shown  and  described. 

Back  Parlour. 

The  Venetian  window  in  this  room  to  be  fitted  up  in 
the  manner  shown  and  described  in  Plate  XXVI., 
Fig.  4 ;  the  middle  sashes  to  be  double  hung,  and  the 
side  lights  fixed.  To  have  lj-inch  moulded  shutters 
hung  with  brass,  cased  pullies,  patent  cord,  and  cast 
metal  weights;  and  to  have  lj-inch  framed  and  moulded 
back.  The  grounds,  linings,  architrave,  &c.,  in  a  cor¬ 
responding  manner  to  those  described  and  shown  for 
the  front  parlour  or  dining  room. 

Doors. 

To  prepare  and  fix  lj-inch  double  rebated  and  beaded 
jamb-lining  to  the  grounds  for  the  folding- doors  be¬ 
tween  the  two  parlours.  The  doors  to  be  1^-inch 
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double  moulded,  two  panels  in  each  door,  and  the 
grounds,  architraves,  &c.,  to  be  of  the  same  description, 
and  to  correspond  with  those  before  described.  The 
jamb-linings  for  the  other  doors  to  be  of  the  same  de 
scription  as  before  stated,  and  to  have  lj-incli  4-panel 
doors  moulded  on  both  sides,  with  corresponding 
grounds  and  architraves. 

Skirting . 

All  the  skirting  for  this  floor  to  be  board  wide  and 
1  inch  thick,  and  to  be  surmounted  with  a  lj-inch 
rebated  moulding. 

Basement. 

Breakfast  Room.— The  floor  to  be  lj-inch  yellow 
deal,  straight  joints  and  splayed  headings,  and  mitred 
borders  to  hearth.  The  bay  window  to  have  sashes 
and  frames  similar  to  those  described  for  dining-room 
above,  and  to  have  sliding  shutters  similar  to  those 
shown  and  explained  for  the  back  parlour  windows, 
with  door  skirting,  lining,  and  all  others  of  a  cor¬ 
responding  character. 

Kitchen. 

The  floor  to  be  lj-inch  deal,  folded  and  mitred 
border  to  hearth. 

Sash  Frames. 

The  sash  frames  to  be  of  a  similar  description  to 
those  already  described  for  the  upper  floor,  and  to  have 
lj-inch  ovolo  sashes,  and  lj-inch  square  framed  sliding 
or  hung  shutters  with  1-inch  grounds  and  1J  moulding 
to  break  the  joint  and  form  architrave,  as  those  de¬ 
scribed  for  the  attic  storey. 
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Cellar  Door 

Under  principal  entrance  and  back  entrance  doors 
to  have  frame  3J  by  3  inches,  beaded  and  single  re¬ 
bated  and  tenoned  into  stone  steps  or  sills,  and  to  have 
a  1^-inch  4-panel  bead  and  butt  door.  The  back 
entrance  door  frame  to  be  of  similar  scantling,  but 
framed  with  a  transom  head  for  a  1  fan  light,  and  the 
door  to  this  frame  to  be  a  lj-inch  sash  door  with  a 
lifting  shutter;  and  all  other  doors  on  this  floor  to  be 
1 5-inch  4-panel  square  doors,  with  lining  and  finishing 
as  above  stated  for  the  attics. 

Stairs. 

The  stairs  from  basement  to  ground  floor  to  have  In¬ 
wrought  yellow  deal  strings,  with  lj-inch  treads  and 
1-inch  risers  blocked  and  bracketed,  and  securely 
housed  into  the  strings  in  the  usual  manner. 

The  partitions  forming  the  spandril  framing,  as  well 
as  those  forming  pantries  and  store  closets,  to  be  1|- 
inch  square  panel,  and  to  have  a  6-inch  J  skirting 
board,  to  correspond  with  others  that  are  to  run  round 
the  passage. 

Stairs  from  ground  floor  to  chamber  storey  to  be 
geometrical,  with  one  circular  string  and  quarter  cir¬ 
cular  on  landing,  as  shown  on  Plan,  and  to  have  1 5-inch 
yellow  deal  treads,  risers,  carriage  and  string  boards, 
with  all  requisite  carriage  furrings  to  soffit,  &c.  The 
treads  to  have  round  and  hollow  nosings.  The  risers 
to  mitre  into  the  external  string,  which  is  to  be  dove¬ 
tailed  to  receive  the  balusters  and  the  return  nosing ; 
the  other  end  of  both  treads  and  risers  to  be  housed 
and  securely  wedged  into  the  external  string  ;  a  full 
^scroll  curtail  step,  with  veneered  riser  and  circular  part 
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to  frame  into  external  string,  to  be  firmly  fixed  at  the 
starting  of  the  flight,  and  the  succeeding  step  to  be 
gradually  carved  until  they  join  the  straight  flyers. 
(See  Ground  Plan,  Plate  Y.)  The  whole  flight  to  have 
J  X  f  inch -square  balusters  dove- tailed  into  the  end 
of  tread  and  string,  and  covered  with  the  mitred 
nosing.  One  ornamental  iron  baluster,  taped,  and  to 
have  nuts  and  screws  complete,  to  be  securely  fixed  in 
centre  of  scroll  of  curtail  step,  and  No.  3  plain  iron 
balusters,  corresponding  with  those  of  deal  before 
described,  to  be  fixed  where  requisite  on  the  flight. 
The  whole  to  be  surmounted  with  a  2i-inch  moulded 
Spanish  mahogany  hand-rail,  sunk  to  receive  the 
balusters  and  properly  wreathed  to  well,  and  to  have  a 
corresponding  mitred  cap  over  curtail  step.  The  same 
description  of  skirting  as  described  for  rooms  of  ground 
floor  to  be  fixed  all  round  hall  and  passage,  and  the 
same  mouldings  to  continue  up  inside  string  of  stairs  : 
finding  and  applying  all  necessary  joints,  screws,  and 
every  other  requisite  to  make  the  work  comA,.  . 

Water  Closet. 

On  quarter  space. — The  partition  dividing  stairs  from 
water-closet  to  be  a  2-incb  framed  and  moulded  sash 
partition  with  sash  doors  to  correspond,  prepared  for 
receiving  ground  or  stained  glass,  with  the  moulded 
skirting  of  stairs  continued  round  on  the  stair  side  and 
the  whole  to  finish  in  accordance  with  the  stairs. 

Inside. — The  window-frame  and  sash  to  correspond 
with  the  one  described  for  the  chamber  storey.  To  fit 
up  the  seat  and  riser  with  1  J-inch  Honduras  mahogany, 
the  riser  to  be  properly  dished  out  to  the  form  of  pan, 
and  to  have  a  beaded  box  for  handle.  This  seat  to  be 
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covered  with  a  framed  and  beaded  skeleton  for  the  flap 
to  hang  to,  which  is  to  be  lj-inch  selected  mahogany, 
hung  with  brass  butts,  and  both  frame  and  flap  to  have 
a  projected  moulded  nosing;  ^*inch  beaded  skirting  6 
inches  deep  to  be  fixed  round  back  and  sides,  as  also 
on  ground  in  front  of  riser.  The  whole  to  be  fitted  up 
with  all  necessary  scantling,  bearers,  &c.,  for  the  sup¬ 
port  of  pan  and  apparatus,  as  well  as  the  efficient 
support  of  the  seat  and  riser,  in  the  most  approved 
manner. 

Also  to  fit  up  with  1-inch  Honduras  mahogany  an 
angular  wash-board  and  closet,  the  closet  underneath 
with  a  1-inch  square  panel-door,  hung  to  a  beaded  and 
suitable  skeleton  frame,  with  all  suitable  appendages 
for  receiving  basins  and  depositing  towels,  &c.,  and  also 
to  fix  over  chasm  of  soil,  waste,  and  supply-pipe,  a 
1-inch  mahogany-framed  skeleton-ground,  rebated  and 
beaded  for  a  corresponding  board,  to  be  slightly  screwed 
to  the  same  for  allowing  easy  access  to  the  before- 
named  pipe,  a  small  moulding,  to  be  fixed  over  ground, 
and  plaster  to  break  the  joint;  and  to  fix  on  all  other 
articles  that  may  be  required  for  the  full  completion  of 
the  closet. 

Kitchen  Offices. 

All  the  external  door-frames  to  be  3J  x  3  in.  yellow 
deal,  beaded  and  rebated,  and  tenoned  into  stone  sills 
or  steps.  Those  to  servants*  water-closets,  and  to  the 
lobby  between  kitchen  and  back-kitchen  to  be  framed 
with  transom  heads,  and  to  have  1£  lights  fixed  therein. 
The  whole  of  the  external  doors  to  be  ij-inch  bead 
and  butt,  4-panel  doors  framed  flush  on  one  side,  and 
square  panel  on  the  other.  All  internal  doors  to  be 
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fitted  up  in  the  same  manner  as  those  described  for 
the  attic.  The  doors  for  coal-shoots  to  have  a  small 
2|-inch  x  2-inch  frame  rebated  and  beaded  and  1-inch 
ledged  doors. 

The  sash-frames  and  sashes  for  kitchens  to  he  of  a 
similar  description  to  those  described  for  chamber- 
floors;  and  each  window  to  have  a  pair  of  l|-bead, 
bead  and  flush-panel  shutters  hung  to  the  frame  on 
the  outside. 

The  small  window  to  pantries,  marked  dd  on  the 
basement  plan,  to  have  2  J  x  2-inch  beaded  and  rebated 
frames,  and  a  lj-inch  sack  hung  upon  centres  for  ven¬ 
tilation.  The  servants’  water-closets,  marked  a  on  the 
same  plan,  are  to  have  floor-joints  5x2  inches,  and  laid 
with  1J  yellow  deal.  The  seat  and  risers  to  be  also 
of  1 5-inch  deal,  properly  fixed  and  blocked  to  pan,  and 
dished  out  in  a  corresponding  manner ;  and  a  beaded 
box  prepared  for  the  pull ;  a  movable  f  beaded  casing 
to  be  placed  over  pipes,  with  every  article  to  make  the 
work  complete. 


PLASTERER. 

Attic . 

Lath,  plaster,  and  set  the  ceilings  and  partitions,  and 
also  render,  and  set  the  walls  of  the  same. 

Chamber  Floor. 

To  lath,  plaster,  float,  and  set  the  ceilings  and 
partitions,  and  render,  float,  and  set  the  walls ;  run 
a  plain  moulded  cornice  round  the  porch  room  of  this 
floor  of  6  inches  girth,  and  one  round  back  room  of 
5  inches  girth. 


STAIRS. 
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Ground  Floor . 

Entrance  and  passage — lath,  plaster,  float,  and  set  the 
ceilings ;  the  partitions  to  be  lathed,  floated,  and  set 
in  stucco;  and  render,  float,  and  set  the  walls  in 
stucco ;  and  finish  the  whole  for  painting ;  and  a  plain 
moulded  cornice  of  5  inches  girth  to  be  run  all  round 
so  far  as  the  break  of  stair  will  admit. 

The  front  and  back  parlours  to  have  their  ceilings 
and  partitions  lathed,  plastered,  floated,  and  set,  and  to 
have  a  10-inch  plain  moulded  cornice  run  round  both 
rooms. 

Basement  Floor. 

The  ceilings  of  this  floor  to  be  lathed,  plastered, 
floated,  and  set ;  and  the  walls  rendered,  floated,  and 
set;  the  front  room,  or  breakfast  parlour,  to  have  a 
plain  moulded  cornice  of  5  inches  girth  run  all  round. 

Stairs. 

The  stairs  from  basement  to  ground  floor  and  all 
other  contiguous  conveniences,  not  before  alluded  to, 
to  be  finished  as  the  rooms  of  the  attic  floor :  the 
next  flight  from  ground  floors  to  chamber  floors,  with 
the  lobby  and  water-closet  included  :  to  finish  in  the 
manner  described  for  the  entrance  halls,  that  is  to 
say,  the  soffit  of  the  stairs  and  ceilings  to  be  lathed, 
plastered,  and  set,  and  partitions  to  be  lathed,  plastered, 
floated,  and  set  with  stucco;  and  all  the  walls  rendered, 
floated,  and  set  in  stucco,  and  finished  for  painting. 
The  stairs  from  chamber  floors  to  attic  to  be  finished  in 
a  corresponding  manner  to  that  already  described  for 
the  chamber  floor.  All  the  ceiling  and  soffits  to  be 
twice  lime-whitened. 
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Kitchen  Offices. 

To  lath,  plaster,  and  set  all  the  ceilings,  and  to  render 
and  set  the  walls. 

The  ceiling  and  walls  of  these  buildings  to  be  twice 
lime-whitened. 

Outside  Work. 

The  tops  of  chimneys  to  be  stuccoed  in  cement  all 
round,  with  fillet  moulding  and  blocking,  as  shown  on 
front  elevation,  Plate  IX. 

The  soffit  of  the  eaves  of  principal  building  to  have 
a  sinking  between  each  bracket  to  form  a  panel,  as 
shown  on  section.  Pig.  1,  Plate  XXI.,  and  to  be  lathed, 
plastered,  and  set;  the  portion  round  flank  and  back  to 
be  finished  plain.  The  string-course  and  frieze  to  be 
finished  in  stucco,  with  Atkinson's  cement,  and  in  the 
manner  shown  and  described  on  the  same  Plate. 

The  entrance  porches  and  bay-windows  to  be  finished 
in  stucco  as  shown  and  described  on  Plates  XXII.  and 
XXIII.,  with  cornice,  piers,  pilasters,  spandrils,  &c.,  all 
complete.  The  whole  of  principal  front  from  basement 
to  ground-floor  line  to  be  stuccoed  with  cement,  and 
have  returned  reveals,  sides  of  steps  to  entrance  hall, 
and  party  wall  of  area  with  sunk  joints,  as  shown  on 
Plate  XXII. 


MASON. 

Attics. 

To  put  to  each  fire-place  in  attic  a  hearth  and  back 
hearth  of  3  inches  Yorkshire  stone,  and  to  each  opening 
jambs  and  head  5  inches  wide  and  1  inch  thick,  with  a 
shelf  of  the  same  dimensions,  properly  cramped  and 
fixed  together. 


Arne  FLOOR. 
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Chamber  Floor. 

To  provide  and  fix  on  this  floor  No.  4  marble  chimney 
piece,  with  back  hearths,  slabs,  and  shelves  complete, 
to  the  value  of  40$.  each. 

Ground  Floor. 

Provide  and  fix  on  this  floor  No.  4  marble  chimney 
pieces,  with  back  hearth  slabs,  and  mantel  complete, 
to  the  value  of  £3  each. 

Basement  Storey. 

To  provide  and  fix  in  the  breakfast- room  No.  1 
marble  chimney  piece,  with  back  hearth,  slab,  and 
mantel  complete,  to  the  value  of  £2  10$. 

Kitchens. 

To  fix  complete,  rubbed  York  chimneys,  with  mantels 
and  hearths  complete,  to  the  value  of  £2  each,  and  to 
the  back  kitchen  chimney  pieces  of  the  same  description 
of  stone  to  the  value  of  30$.  each. 

To  pave  the  lobby  leading  from  kitchen  to  back 
kitchen,  and  the  whole  of  the  kitchen  offices,  as  well  as 
the  front  and  back  areas,  with  2i  tooled  York  paving. 

FURNISHING  IRONMONGER. 

Attic  Floor. 

To  provide  and  deliver  for  dormer  lights  on  this  floor 
No.  8  f-inch  pivots,  with  side-plates,  patent  cord  and 
pulleys  for  opening  and  closing  the  lights,  as  also  No.  4 
barrel  4-in.  bolts,  and  requisite  staples  for  fastening  the 
same,  with  all  necessary  screws,  naiis,  &c.  Also  to 
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deliver  No.  4  6-incli  iron-rim  locks,  with  box  staples, 
keys,  and  brass  furniture,  with  all  necessary  screws  and 
nails  complete  for  the  doors  to  these  rooms. 

Chamber  Floor. 

To  provide  and  deliver  all  the  brass  cased  pulleys, 
patent  cord,  cast  metals,  weights,  &c.,  shown  on  the 
drawings,  and  described  in  the  joiner's  work  for  this 
floor,  as  well  as  2-inch  spring  fastenings  to  each  sash. 

To  provide  No.  16  pair  of  butt-hinges,  with  all  ne¬ 
cessary  screws,  &c.,  as  well  as  No.  4  6-inch  morticed 
locks,  with  brass  furniture  complete,  for  the  principal 
doors  ;  No.  2  4-inch  brass  spring  and  bolt  latches  for 
dressing  rooms,  and  No.  2  4-inch  iron  closet  locks, 
with  all  requisite  striking  plates  and  furniture  com¬ 
plete. 

Water-Closet . 

To  provide  the  brass  cased  pulleys,  cords,  weights, 
fastenings,  &c.,  for  this  window,  as  before  described,  as 
well  as  one  pair  of  2|  butt-hinges  for  door,  and  a  4w 
brass  spring  and  bolt  latch  with  furniture  complete  for 
door. 

Ground  Floor. 

To  provide  the  brass  cased  pulleys,  patent  cord, 
weights,  fastenings,  &c.,  as  before  described  for  the 
sashes,  as  also  a  set  of  a  similar  description  for  shutters 
of  back-parlour,  and  to  provide  and  fix  to  the  bay- 
window  of  this  floor  the  metal  revolving  shutter  shown 
on  Plate  XXVII.,  with  all  requisite  machinery  for  their 
efficient  action,  as  well  as  the  necessary  furnishing. 

To  provide  for  entrance  doors  to  hall  No.  4  pair  of 
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4-inch  butt-hinges,  with  all  necessary  screws,  &c.,  and 
a  best  10-inch  draw-back  mounted  lock,  with  staple 
and  all  necessary  furniture  complete;  as  also  a  12-inch 
door-chain,  with  brass  knobs  and  asp  complete,  and  two 
10-inch  barrel  bolts,  with  staples  and  plates  complete 
for  top  and  bottom  of  door.  The  back  entrance  doors 
to  have  hinges,  locks,  bolts,  and  chain  of  a  similar 
description;  the  shutters  to  have  18-inch  bow-latch 
shutter-bars  complete,  with  every  necessary,  &c.,  and 
to  provide  for  doors  dividing  lobby  from  stairs,  a  3-inch 
brass  spring  bolt  latch. 

To  provide  for  shutters  in  back  parlour  No.  4  1-inch 
brass  flush  rings,  with  No.  2  brass  clips  for  fastenings. 
To  provide  for  doors  not  before  alluded  to  on  this  floor 
No.  8  pair  of  3-inch  butt-hinges,  with  all  necessary 
screws,  &c.,  and  for  folding  doors  No.  4  12-inch  brass 
flush-bolts,  with  all  necessaries,  &c.,  as  also  to  provide 
No.  6  inch  mortice  locks,  with  brass  striking  plates 
and  furniture  complete. 

Breakfast  Boom,. 

To  provide  for  the  sashes  brass  cased  pulleys,  patent 
cords,  and  fastenings,  as  described  above  for  back- 
parlour;  but  the  shutter  will  require  three  pair  of  brass 
cased  pulleys  with  weights,  fastenings,  and  cords,  com¬ 
plete  ;  the  door  of  this  room  to  be  provided  with  a  fl¬ 
inch  mortice  lock,  and  brass  furniture  complete. 

To  provide  for  kitchen  window  and  shutters  the  same 
number  of  brass  cased  pulleys,  cords,  and  fastenings,  as 
before  described  for  the  back-parlour. 

To  provide  for  the  six  back-entrance  doors  9-inch 
iron  spring-stock  locks  with  staples  complete,  No.  A 
10-inch  door  chains,  and  No.  12  10-inch  barrel-bolts 
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and  staples  all  complete,  as  also  No.  6  6-inch  iron  rim 
stock  locks  with  box  staples  complete  for  the  other 
doors,  and  to  provide  No.  24  pair  of  3-inch  butt-hinges, 
as  well  as  No.  8  pair  of  ditto,  with  all  necessary 
auxiliaries,  &c. 

To  provide  one  ornamental  cast-iron  baluster,  1J 
diameter,  3  feet  6  inches  long,  tapped  at  one  end,  with 
nut  and  plates  complete  for  curtail  step,  and  three 
other,  f  by  f,  two  feet  5  inches  long. 

It  is  to  be  distinctly  understood  that  the  furnishing 
ironmonger  is  to  deliver  all  articles  here  expressed,  and 
all  others  that  may  be  requisite  for  the  due  execution  of 
the  work  into  the  possession  of  the  joiner,  who  will 
apply  and  fix  the  same  in  their  relative  positions,  pro¬ 
viding  and  delivering,  as  may  be  required,  glue,  brads, 
nails,  screws,  and  materials  generally  supplied  by  the 
ironmonger. 


BELL-HANGER. 

To  provide  and  hang  bells  with  all  proper  springs, 
cranks,  wires,  &c.,  of  the  size  required,  and  in  the 
position  when  and  where  may  be  hereafter  directed,  to 
the  value  of  £10. 


PLUMBER. 

To  line  the  cisterns  in  roof  of  principal  building,  as 
well  as  the  four  smaller  ones  described  for  supply  of 
water-closet  and  kitchen  offices,  with  six  pounds  milled 
lead,  in  the  most  efficient  and  workman-like  manner, 
and  to  lay  on  from  principal  main  to  the  large  cistern 
in  each  house  a  lj-lead  main  supply-pipe,  with  a  6-inch 
ball-cock  properly  applied  at  the  cistern  end,  with  a 
standing  waste  of  the  same  calibre  to  be  taken  down 
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and  connected  with  principal  drains.  The  house- 
service,  to  be  1-inch  calibre,  to  be  taken  into  small 
cisterns  over  water-closets,  and  from  thence  into  cistern 
in  roof  of  kitchen  offices ;  each  of  the  small  cisterns  to 
be  furnished  with  a  suitable  ball-cock,  standing  waste 
and  service  with  rose-tops,  and  every  other  requisite 
article.  The  water-closets  to  be  fitted  up  with  Beet- 
son's  patent  valve  closets,  with  Warner's  registered 
valves  and  patent  regulators  fitted  up  complete,  and  to 
have  a  5-inch  soil-pipe  connected  and  continued  per¬ 
fectly  sound  into  principal  drain  ;  and  to  complete  the 
closet  apparatus  with  all  necessary  bends,  valves,  traps, 
&c.,  to  render  them  efficient  and  complete  in  all  their 
actions,  the  service  pipes  to  be  brought  from  the  small 
cistern  above,  as  well  as  two  f-incli  service-pipes  to 
supply  the  water  to  the  washing-basins  in  corner ;  to 
provide  and  fix  No.  2  10-inch  wash-basins,  and  fix  to 
the  f  pipes  suitable  cocks,  and  to  the  basins  a  stop 
valve,  with  chain  and  waste  pipe  complete  into  principal 
drain. 

To  provide  and  fix  to  each  house  one  of  Warner's 
vibrating  lift  and  force  pumps,  with  all  necessary  pipe, 
bosses,  and  fastenings  for  supplying  the  filtered  rain 
water  into  the  cisterns  situate  in  roof  over  kitchen 
offices,  &c.,  and  bring  from  the  said  cisterns  two  1-inch 
service  pipes  to  sinks  in  washhouse,  with  all  proper 
taps,  &c.,  as  well  as  the  waste  pipes  from  cisterns,  and 
all  other  articles  that  are  requisite  to  make  the  supply 
of  water  complete ;  to  provide  and  fit  up  in  servants' 
privies  two  single-valve  pan  water-closets,  with  flush¬ 
ing  apparatus,  and  pipes  of  1-inch  calibre  for  water 
brought  from  cisterns  in  roofs,  with  necessary  bends, 
traps,  joints,  &c.,  for  carrying  soil  into  principal  drain. 

h  2 
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The  plumber  to  furnish  and  provide  the  water-closets 
as  described,  with  all  necessary  traps,  syphons,  bends, 
pipes,  lead,  solder,  joints,  taps,  cocks,  bosses,  roses,  and 
every  other  article  that  is  necessary  for  the  full  com¬ 
pletion  of  his  work. 


GLAZIER. 

To  glaze  the  windows  in  attics  with  good  seconds 
Newcastle  glass,  properly  beded  and  back  puttied,  and 
the  window  in  chamber-floor  and  water-closet  with  good 
crown  glass,  which  is  to  be  well  beded,  braded,  and 
back  puttied. 

Ground  Floor. 

All  the  sashes  on  this  floor  to  be  glazed  with  20- 
ounce  crown  glass. 

Basement  Floor. 

The  bay-window  in  breakfast-room  to  be  glazed  with 
20-ounce  glass,  and  all  the  other  windows  to  be  with 
the  best  Newcastle  seconds  glass. 

PAINTER. 

To  knot,  prime,  and  paint  in  three  oils  all  the  outside 
wood  and  iron  work,  and  to  flat  any  of  the  inside  work 
when  and  where  directed,  and  to  finish  the  other  in  any 
colour  that  may  be  hereafter  decided  on. 

PAPER-HANGER. 

To  prepare  and  hang  ( except  the  hall  passage ,  stair¬ 
case ,  water-closet ,  and  landing,  which  are  to  he  painted ) 
the  whole  of  the  chamber  floor  with  paper  hereafter 
to  be  chosen,  to  the  amount  of  Is.  6d.  a  piece,  and 
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the  front  and  back  parlour  on  the  ground  floor,  and  the 
breakfast  room  on  the  basement  floor,  with  paper  to 
the  amount  of  2s.  6 d.  per  piece,  hanging  and  bordering 
included. 

General  Conditions. 

It  is  to  be  distinctly  understood  that  the  party  or 
parties  contracting  for  the  erection  of  the  buildings 
herewith  described,  are  to  provide  and  deliver  on  the 
premises,  all  the  materials,  the  best  of  their  respective 
qualities,  also  to  provide  and  furnish  all  necessary  plant, 
scaffolding,  labour,  and  all  other  articles  that  are  re¬ 
quisite  for  the  full  completion  and  finishing  of  the  work, 
according  with  the  accompanying  drawings  and  this 
specification ;  and  if  anything  should  be  shown  in  the 
drawings  and  not  herein  specified,  or  anything  herein 
specified  that  is  not  shown  on  the  drawings,  the  same 
to  be  executed  as  if  fully  shown  and  explained  in  both ; 
and  if  any  alteration  from  the  drawings  or  this  specifica¬ 
tion  should  take  place  during  the  progress  of  the  work, 
such  alteration  not  to  make  the  contract  or  estimate 
null  and  void,  but  the  expense  of  such  deviation  to  be 
added  to,  or  deducted  from  ( as  the  case  may  be),  such 
estimate. 

It  is  requested  that  the  amount  for  each  particular 
trade,  with  a  tariff  of  prices  upon  which  such  estimate 
is  founded,  shall  accompany  each  tender. 

Specifications  are  generally  and  should  be  always 
accompanied  by  a  schedule  or  statement  in  an  orderly 
and  classified  form,  of  the  quantities  of  every  material 
that  will  be  required  in  the  structure  specified  in  the 
judgment  of  the  architect.  This  is  called  the  bill  of 
quantities,  of  which  the  following  is  an  example,  as 
applying  to  the  foregoing  specification. 


150 


ERECTION  OF  DWELLING-HOUSES. 


A  bill  of  quantities  is  for  the  guidance  both  of  the 
architect  and  of  the  artificer,  as  respects  the  estimates  ; 
but  errors  or  omissions  in  it  are  never  to  exonerate  the 
artificer  from  the  completion  of  his  contract. 


BILL  OF  QUANTITIES. 

Quantities  of  the  various  Materials,  and  the  Excavation 
necessary,  for  the  erection  of  two  Houses  proposed 
to  be  built  on  a  plot  of  ground  situate 

according  to  the  various  drawings  (numbered  from  1  to 
17  inclusive)  and  specifications  made  for  that  purpose. 

PRINCIPAL  BUILDING— CARCASS. 


EXCAVATOR. 


Cube 

at 

yards. 

£ 

5. 

d. 

573 

To  be  excavated  and  carted  away  . 

Levelling,  filling-in,  pugging,  ramming,  and 

carting  away  earth,  rubbish,  &c. 

BRICKLAYER. 


Rods. 

Super. 

Run. 

£ 

at 

a. 

d. 

28 

64 

200 

200 

Of  6-inch  glazed  socket  pipes, 
with  requisite  bends  . 

Of  4-inch  ditto  . 

No.  8  15-inch  gully  traps 

No.  4  6-inch  syphons 

Of  reduced  or  standard  brick¬ 
work  .... 

Of  rubbed  malm  arches 

BILL  OF  QUANTITIES. 


151 


CARPENTER. 


Cube 

feet. 

Super. 

Run. 

£ 

at 

s. 

d. 

25 

925 

•• 

Of  English  oak,  for  sleepers  . 

1 8J  loads  of  ■  Riga  timber, 
framed  in  'floors,  partitions, 
roof,  cisterns,  &c.,  according 
to  drawings  and  specifica¬ 
tion*  .... 

*  It  perhaps  is  necessary  to  observe  that  this  calculation  embraces  the  net  quantity  of 
timber  required  for  the  erection  of  the  carcass  of  the  buildings,  exclusive  of  any  other 
article. 


SMITH  AND  IRONFOUNDER. 


Weight. 

£ 

at 

s. 

1140 

160 

110 

1080 

187 

26 

56 

Hoop-iron  bond  .... 
Chimney  bars  .  .  .  .  . 

Clips  and  straps  for  partitions 

For  tension  rods,  &c. 

For  clips  and  straps  to  roof  . 

For  bolts,  &c . 

Ties  to  cistern,  &c. 

• 

2759  1 

bs.  =  24  cwt.  71  lbs. 

Exclusive  of  all  spikes,  holdfasts,  nails,  screws, 
and  every  other  article  requisite  for  the  sound 
fixing  of  the  above-named  works,  which  are 
to  be  calculated  in  the  estimate. 


PLUMBER. 


at 

£ 

s. 

d. 

Of  6-lb.  lead,  for  flashings,  &c. 

Ditto,  to  dormer  lights . 

5-lb.  ditto,  to  sides  of  ditto  .... 

6-lb.  flashings  to  lights  and  chimney,  &c.  .  . 

Ditto  to  cisterns . 

5143  lbs.  =  45  cwt.  3  lbs.  weight  of  milled  lead,  exclu¬ 
sive  of  any  other  article. 
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MASON. 


Cube. 

Super. 

Run. 

50 

70 

100 

•  • 

50 

36 

60 

30 

50 

.. 

•• 

36 

75 

71 

Of  tooled  steps  for  doors 
No.  S  15-iuch  gulley-stones 
properly  dished,  and  five 
holes  in  each  .  .  . 

Of  5-inch  York  landing  for 
rain-water  tank  . 

Of  tooled  York,  for  trimmers, 
of  floors,  and  heads  and 
sills  of  partitions,  &c.  .  . 

Of  12-inch  X  3-inch  throated 
coping,  for  area  walls,  &c.  . 
Of  stone  core  for  cornice,  1  ft. 

4  in.  wide,  4  in.  thick 
Of  dished  amd  throated  window¬ 
sills  . 

Of  6-inch  rubbed  York  landing, 
for  entrance  porches  . 

No.  20  tooled  and  rubbed  York 
steps,  for  entrance  doors 
Of  7-inch  tooled  landing  .  . 

Of  2^-inch  tooled  treads,  13  in. 
wide,  and 

Ditto,  for  riser,  7  in.  w  ide,  for 
steps  from  back  entrance  of 
ground-floor  to  garden  .  . 


SLATER. 


Square. 

£ 

at 

*. 

d. 

24£ 

Of  Duchess  slating,  with  all  cuttings  and 

pointings  complete . 

No.  12  slate  cantilevers  or  brackets,  for 
principal  elevation — (See  details  of  roof, 

Plate  XXI.) . 

No.  1  sawn  slate  filter,  as  shown  and  described 
on  Plate  XIV.,  with  all  necessary  bolts,  nuts, 
screws,  rods,  perforated  plates,  &c.,  com¬ 
plete  . 

BILL  OF  QUANTITIES. 
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ZINC  WORKER. 


Super. 

Run. 

£ 

at 

s. 

d. 

168 

210 

80 

Of  6-inch  gutter,  worked  and  fixed  as 
shown  on  details  of  roof,  Plate  XXI. 
No.  6  octagon  heads,  with  shoes,  &c., 

complete . 

Of  4-inch  piping,  for  down-comers, 
fixed  complete  .... 

Of  3-iuch  ditto,  for  ditto  of  entrance- 
porches  and  bay  windows  .  .  . 

Quantities  of  the  various  Materials  requisite  for  finish¬ 
ing  and  completing  the  Carcasses  of  two  Houses, 
before  calculated  for. 

JOINER  S  WORK. 


Feet 

Super. 

Feet 

Run. 

No. 

FLOORS. 

£ 

at 

s. 

d. 

1304 

3120 

Or  13  square  4  feet  of  1 1-inch 
white  floor- boards,  laid  fold¬ 
ing  in  attic  and  part  of 
basement  stories 

Or  31  square  20  feet  yellow 
deal  floor-boards,  laid  with 
a  straight  joint  and  splayed 
headings,  for  chamber, 
ground-floor,  and  part  of 
basement  stories 

GROUNDS. 

- 

106 

120 

250 

•• 

Of  f-inch  grounds  2-inch  wide, 
faced  and  chamfered,  for 
attic  .... 

Of  1-inch  ditto,  for  chamber 

floor . 

Of  1-inch  splayed  framed 
ground,  3|-iuch  wide,  for 
chamber  floors  . 

H  3 
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JOINERS’  WORK  continued. 


Feet 

Super. 

Feet 

Run. 

No. 

£ 

at 

«. 

d. 

164 

330 

•• 

Of  1-inch  X  2£-inch  ploughed 
skirting  grounds,  for  ground 
floor  .... 

Of  1 -inch  ploughed  and  framed, 
and  5  inches  wide,  for  door 
and  windows  (See  Plate 
XXVI.) 

SASHES  AND  FRAMES. 

54 

Of  chamfered  and  rebated 
lights,  with  frames  and 
finishings  made  complete 
according  to  the  specifica¬ 
tion  .  .  ... 

VENETIAN  WINDOWS — 

CHAMBER  FLOOR. 

120  ' 

320 

52 

•• 

To  front  and  back  windows, 
with  frames  1^-inch,  oval 
sashes,  lining,  and  all  finish¬ 
ing  complete,  as  shown  on 
the  drawings  and  described 
in  the  specification 

Ditto  for  back-parlour  and 
kitchen  windows,  with 
sashes,  frames,  suspended 
shutters,  and  all  finishings 
complete  .  .  .  . 

Of  small  frames,  sashes,  and 
finishings  complete,  for  small 
windows,  &c. 

BAY  WINDOWS. 

390 

390 

Of  frames,  sashes,  lining, 

soffit,  and  all  other  finish¬ 
ings  complete,  except  the 
metal  shutters  . 

With  suspended  shutters  and 
finishings  complete,  for 

breakfast-room  (see,  for  the 
finishings  of  these  windows, 
Plates  XXVI.  and  XXVII., 
and  specification) 

BILL  OF  QUANTITIES. 
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JOINERS’  WORK  continued. 


Feet 

Super. 


Feet 

Run. 


No. 


|- 


JAMB-LININGS. 


at 

£  *. 


d. 


60 

256 

106 


Of  1-inch  beaded  linings,  with 
stops  braided  on,  for  attic 
and  part  of  basement  storey 
Of  1-inch  beaded  and  single 
rebated  ditto  ditto  .  .  . 

Of  lj-iucb  beaded  and  double 
rebated  ditto  ditto 


75 

280 

188 

95 

126 


40 

40 


729 

140 


DOOR-FRAMES,  DOORS,  AND 
FINISHINGS. 

Of  lj-inch  two-panel  square 
doors,  for  attics  and  part  of 
basement  .  .  .  . 

Of  ditto  four-panel  square 
doors,  for  ground-floor  and 
part  of  basement 

Of  1^-inch  four-panel,  moulded 
on  both  sides,  for  ground- 
floor  and  breakfast  room  . 

For  entrance-ball  door-frames, 
transom-head,  fan-light, 
doors,  and  finishings,  all 
complete  (see  specification) 

For  back  or  garden  entrance, 
door-frame,  sash-door,  side¬ 
lights,  fan-lights,  boxing 
shutters,  and  all  other  finish¬ 
ings  complete  . 

Of  door-frame,  with  lj-inch 
four-bead  and  butt  complete, 
for  cellar  .  .  .  . 

Frame,  with  transom-head 
light  and  1^-inch  sash  door, 
lifting  shutters,  and  all 
other  finishings  complete  . 

FRAMED  PARTITIONS,  WITH 
DOORS  COMPLETE. 

Of  IJ-inch  square  panel,  in¬ 
cluding  6  two-panel  l^-inch 
door3  complete,  for  store- 
closet  and  pantries 

Ditto,  sash-partition  and  doors, 
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JOINER’S  WORK  continued. 


Feet 

Super. 

Feet 

Run. 

No. 

£ 

at 

s. 

d. 

130 

•• 

•• 

to  divide  stairs  from  lobby  of 
garden  entrance 

Of  l^-inch  sash  partition,  to  di¬ 
vide  stairs  from  water-closet 

SKIRTINGS. 

160 

220 

270 

•• 

•• 

Of  f-inch  skirting,  six  inches 
wide,  for  attic  and  part  of 
basement  floors  .  .  . 

Of  I -inch  ditto  moulded,  for 
chamber  floors  . 

Of  1-iuck  rebated  ditto,  for 
ground-floor  and  breakfast- 
room  . 

MOULDINGS. 

210 

380 

280 

120 

•• 

Of  l^-inch,  to  form  architrave 
over  grounds,  and  pilaster 
attic  story  .... 

Of  2-inch,  for  chamber-floor . 

Of  3|-inch  for  ground-floor 
and  breakfast-room  . 

Of  IJ-inch  for  basement  .  . 

WATER-CLOSET. 

112 

32 

25 

7 

8 

”3 

% 

*• 

Of  mahogany  seat  and  riser, 
dished  to  basin  and  handles 
Ditto  mahogany-framed  top, 
with  moulded  nosing,  lining 
complete,  and  finished  with 
skirting  all  round  .  .  . 

Of  mahogany  wash-stand,  with 
closet  and  shelves,  &c.,  un¬ 
derneath  .... 
Of  mahogany  doors  to  ditto  . 
Feet  run  of  ^-inch  skirting, 
six  inches  wide  .  .  . 

Of  rebated  and  beaded  maho¬ 
gany  box,  to  cover  service 
and  supply-pipes 
(See  specification  for  these 
privies.) 

BILL  OF  QUANTITIES. 
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JOINER’S  WORK  continued. 


Feet 

Super. 

Feet 

Run. 

No. 

£ 

at 

s. 

d. 

80 

40 
to  40 

936 

136 

32 

I 

STAIB.S  FROM  KITCHEN  TO 

GROUND -FLOOR. 

Of  l^-inch  treads,  properly 
blocked  .... 

Of  1-inch  risers  .  .  . 

Of  ljf-inch  string  boards  with 
bracket  housings  and  carriage 
complete  .... 

GEOMETRICAL  CIRCULAR  WELL- 
STAIRS,  FROM  GROUND  TO 
CHAMBER-FLOOR. 

Of  l|-inch  yellow  deal  treads, 
risers,  strings,  and  carriage  ; 
the  risers  mitred  into  external 
string,  and  treads  moulded 
and  mitred  to  return  nosings, 
and  the  whole  completed  as 
shown  on  and  described  in 
specification  .  .  .  . 

Blocked  and  veneered  curtail 
step,  with  return  to  join 
external  string  . 

Of  2|-inch  sunk  mahogany 
moulded  hand-rail,  wreathed 
to  circular  well,  as  well  as 
to  curtail  step,  and  to  be 
mitred  into  a  hand-work 
mahogany  cap,  with  all  ba¬ 
lusters  complete  to  cham¬ 
ber  landing,  comprising  the 
fixing  of  one  ornamental  ba¬ 
luster  to  curtail,  and  three 
plain  ones  on  the  flight 

STAIRS  FROM  CHAMBER-FLOOR 

TO  ATTIC-FLOOR. 

Of  treads,  risers,  strings,  and 
carriage  complete 
(See  plan  and  specification.) 
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PLASTERER  S  WORK. 


Superficial 

1 

at 

Yards.  I 

Feet. 

Bun. 

d. 

£ 

t. 

1018  | 

Of  lath,  plaster,  float  and  set 

484  | 

to  ceilings  and  partitions 

240 

Of  render,  float  and  set  on  walls 
Of  cornice,  10-inch  girth  . 

188 

Of  ditto,  6-inch  ditto 

236 

Of  ditto,  5 -inch  ditto 

STAIRS. 

65 

Of  lath,  plaster,  and  stucco,  to 

70 

hall,  passage,  and  stairs 

Of  render,  set  and  float  in 

stucco,  on  walls,  &c.  .  . 

596 

•• 

Of  lime  whitening 

OUTSIDE  WORK, 

TN  ATKINSON  CEMENT. 

50 

Of  cornice,  5-inch  girth,  &c.  . 

50 

Of  ditto,  3-inch  fillet,  for 

200 

•• 

chimney-top 

Of  string-course,  frieze,  avolo 
moulding,  and  sunk  soffit, 

under  eaves  of  front  eleva¬ 
tion  . 

10 

Of  sunk  dentules,  to  front  ele¬ 

vation  .... 

320 

#  , 

Of  plain  lathed  and  trowelled 

soffit,  under  eaves  of  sides 
and  back  elevation  .  .  . 

PORCHES. 

4 

46 

•• 

Of  lath  and  float,  to  ceilings 

Of  cornice,  on  brickwork 

42 

To  caps  and  bases  of  pilasters 

12 

To  bases  of  ditto  .  .  . 

20 

. . 

Of  render,  float,  and  jointed  to 

spandrils  of  steps 

9 

.  , 

#  , 

Ditto,  chamfered  and  worked 

to  steps  (see  Plate  XXIII.)  . 

BAY  WINDOWS. 

3 

With  sunk  joints  to  jambs 

60 

.  , 

,  , 

Plain  work  to  top  .  .  . 

50 

Of  cornice  .... 

34 

,  , 

To  front,  rendered,  floated  and 

sunk-jointed  . 

47 

] 

Ditto,  to  area  walls 

1  " 

44 

Of  6-inch  string-course  .  . 

BILL  OF  QUANTITIES. 
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MASON. 


Feet 

Super. 

No. 

£ 

at 

5. 

d. 

10 

397 

4 

4 

2 

Of  1-inch  rubbed  York  stone,  for 
chimney-pieces  in  attic  . 
Chimney-pieces  for  chamber- floors  .  . 

Ditto  ditto  for  ground -floors 

Ditto  ditto  for  basement-floors .  . 

Of  2\  tooled  York,  for  paving  to  areas 
and  cellars,  including  steps 

FURNISHING  IRONMONGER. 


at 

No. 

ATTIC-FLOOR. 

£ 

s. 

d. 

8 

f-inch  pivots,  with  patent  cords,  complete  . 

8 

pair  of  brass-cased  pulleys . 

24 

yards  of  patent  sash-cord  ..... 

16 

metal  sash- weights  ....  .  . 

8 

2-inch  spring  sash-fastenings  .... 

16 

pair  of  2 \  butt  hinges  .  .  .  . 

2 

4-inch  leaf  spring  latches . 

2 

4-inch  iron  closet  locks  ..... 

4 

6-inch  mortice  locks,  with  furniture,  complete 

WATER-CLOSET. 

4 

pair  of  2J  butts . 

2 

4|-inch  brass  spring  latches,  complete 

GROUND -FLOOR. 

12 

brass-cased  pulleys . 

30 

yards  patent  cord  ...  .  . 

12 

metal  weights  .  ...... 

4 

2-inch  brass  fastenings  ..... 
revolving  shutters,  with  all  requisite  finishing,  to 

1 

be  estimated  at  so  much  each. 

ENTRANCE-HALL  AND  BACK  ENTRANCE. 

8 

pair  of  4-inch  butt  hinges . 

4 

best  10-inch  draw-back  mounted  spring  locks  . 
12-inch  door-chains,  brass-mounted,  with  asp,  and 

4 

all  complete  ....... 

4 

10-inch  barrel  bolts  ...... 

4 

18-inch  bow-latch  shutter  bolts  .  .  .  . 

4 

3-inch  brass  spring-locks  .  .  . 
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FURNISHING  IRONMONGER  continued. 


at  , 

No. 

SHUTTERS  IN  PARLOUR. 

£ 

t. 

d.  | 

4 

1-inch  brass  flush-rings . 

4 

brass  clips  for  fastenings,  with  requisite  pins  .  . 

8 

pair  of  3-inch  butt  hinges  .... 

4 

3-iuch  flash  bolts  .  .  .  .  .  . 

6 

6-inch  mortice  locks,  with  furniture,  complete  . 

BASEMENT-STORY. 

10. 

pair  of  brass-cased  pulleys . 

30 

yards  patent  cord . 

20 

metal  weights  . . 

2 

6-inch  mortice  locks . 

6 

9-inch  iron-rim  locks,  with  furniture,  complete 

12 

10-inch  barrel  bolts,  complete  .  .  .  . 

6 

6-inch  iron-rim  locks,  ditto  .... 

24 

pair  of  3 -inch  butt  hinges  .  .  .  .  . 

8 

pair  of  2^-inch  ditto . 

1 

ornamental  cast  baluster . 

3 

plain  ditto  ditto,  2  ft.  6  in.  high,  f  in.  X  f  in. 

BELL-HANGER.  (See  specification .) 


PLUMBER. 


Feet 

at 

Run. 

- 

£ 

s. 

d. 

300 

Of  1^-inch  service-pipe  to  principal  cistern,  with 

fittings-up,  complete . 

140 

Ditto  of  waste  into  water-closet  .  .  . 

100 

Ditto  to  water-closet  cistern  and  kitchen  . 

To  fit  up,  complete,  two  of  Warner’s  patent 

water-closets  (see  specification),  and  two 
single-valve  closets,  for  secondary  closets,  in 

yard . .  . 

50 

Of  1-inch  service-pipe  to  the  same  .  .  . 

HILL  OF  QUANTITIES. 
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GLAZIER. 


Feet 
j  Super. 

£ 

at 

s. 

d. 

|  233 

361 

Of  Newcastle  seconds  glass,  bedded  and  well 

back  puttied . .  • 

Of  20-ounce  glass,  the  greater  portion  to  be 
bradded,  as  well  as  back  puttied  (see  specifi¬ 
cation)  . 

■ 

PAINTER. 


Yards. 

No. 

£ 

at 

s. 

d. 

4 

Frames  and  sashes  to  attic  ’ . 

8 

Venetian  frames  and  sashes 

11 

Ditto,  usual  size .  ... 

846 

4 

Times  in  oil . 

OUTSIDE  WORK. 

37 

#  # 

To  eaves,  &o . 

40 

4 

To  doors,  iron-work,  &c.  .  .  . 

Frames  and  sashes  to  attic  . 

8 

Venetian  frames  and  sashes  .  .  . 

11 

Ditto,  usual  size  ..... 

All  properly  prepared  and  finished  ac¬ 
cording  to  specification. 

PAPER-HANGER. 


Yards. 

Pieces. 

at 

£ 

s. 

d. 

30 

For  chamber-floor  .... 

27 

For  ground-floor  .  .  ... 

14 

For  basement  .  .  . 

These  quantities  only  apply  to  the  principal  buildings 
(the  kitchen  offices  not  being  included),  and  which  may 
be  executed  for  about  400/.  each,  or  800/.  the  pair.* 


DESCRIPTION  OF  PLATES. 


FI/ ATE 

I.  Perspective  view  of  the  proposed  pair  of  semi-detached  cottages  01 
dwellings. 

II.  Block-plan  of  ground,  showing  position  of  rain-water  tank,  drains, 
traps,  siphons,  &c.,  with  a  section  describing  their  fall,  current,  &c., 
to  and  from  the  said  tank  to  principal  sewers. 

III.  Block-plan,  showing  position  of  buildings,  gardens,  yard,  &c.,  and 

the  situation  of  the  gully-traps,  siphons,  &c. 

IV.  Basement-plan,  comprising  breakfast-room,  kitchen,  back  kitchen, 

cellars,  store-closets,  water  ditto,  coal-cellars,  pantries,  with  the 
position  of  their  sinks,  dressers,  &c. 

V.  Plans  of  ground-floor,  comprising  porticos,  entrance-halls,  dining¬ 
rooms,  parlours,  lobbies,  &c.,  with  stairs  to  front  and  back  en¬ 
trances,  and  roofs  over  offices. 

VI.  Plans  of  chamber-floor,  arranged  for  front  and  back  bed-rooms,  front 
dressing-rooms,  water-closets,  roofs  over  offices,  &c.,  &c. 

VII.  Plan  of  attics,  consisting  of  two  front  and  two  back  bed-rooms,  with 

a  portion  of  principal  roof,  gutters,  &c. 

VIII.  Plan  of  roofs,  showing  chimney  flues,  roof  of  dormer  lights,  ridge, 

flashings,  hips,  gutters,  &c.,  &c. 

IX.  Entrance  elevation. 

X.  Back  elevation. 

XI.  Longitudinal  section  of  carcass,  showing  flues,  &c.,  with  elevation  of 
kitchen,  offices,  &c.,  and  ground  line  of  front  and  back  of  building. 

XU.  Transverse  section  of  carcass,  showing  flues  and  position  of  stairs, 
with  the  height  of  story  figured  thereon,  and  the  ground  lines  of 
back  and  front  of  building. 

XIII.  Traps  for  drain,  &c.,  exemplified  in  six  figures.  Fig.  1.  The  section 
of  drain  that  can  be  easily  cleaned  without  the  necessity  of  re- 
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PLATE 

moving  any  portion  of  the  earth,  &c.  Fig.  2.  A  simple  sort  of 
trap  applicable  to  this  form  of  drain.  Fig.  S.  A  section  and  plan 
of  a  drain  trap  to  be  formed  of  iron  or  earthenware.  Figs.  4,  5, 
6.  A  similar  description  exemplified  for  various  purposes.  See 
Description,  page  5. 

XIV.  Plan  and  section  of  rain-water  tank,  with  slate  filtering  machine,  so 
applied  as  to  be  taken  out  for  cleaning,  &c. 

XV.  Plan  of  brick  piers,  sleepers,  and  joists,  consisting  of  six  figures,  viz., 
Fig.  1.  Plan  of  pier.  Fig.  2.  Section  of  pier  sleepers  and  joists. 
Fig.  3.  Transverse  section  of  the  same.  Fig.  4.  Plan  of  pier, 
sleepers,  and  floor-joists.  Fig.  5.  Method  of  notching  sleepers 
for  receiving  floor-joists,  &c.  Fig.  6.  Floor-joists,  bridged  for 
fixing  upon  sleepers. 

XVI.  Details  of  brickwork,  exemplified  in  six  figures.  Fig.  1.  Footings 
of  external  and  party  walls.  Fig.  2.  Footings,  showing  projec¬ 
tions  for  sleepers,  &c.  Fig.  3.  Chimney  breast,  brick  and  wood 
trimmers,  with  herring-bone  trussing.  Fig.  4.  Floor  joists,  with 
ditto.  Fig.  5.  The  elliptical  arch,  with  its  radii  for  brickwork. 
Fig.  6.  The  segment  of  a  circle  for  the  same. 

XVII.  Details  of  brickwork  for  chimneys.  Fig.  1.  Plan  of  foundation. 

Fig.  2.  Shows  a  different  method  with  fenders.  Fig.  3.  Eleva¬ 
tion  of  chimney  breast,  with  chimney  bars.  Fig.  4.  Section  of 
the  same  and  back.  Fig.  5.  Brick  corbels. 

XVIII.  Plan  and  section  of  chimney  breast  and  trimmers.  Fig.  1.  Plan. 
Fig.  2.  Section  of  the  same. 

XIX.  Details  of  floor-joists  for  first,  second,  and  third  floors,  &c.,  with 

the  application  of  their  tension  rods.  Fig.  1.  Plan  of  walls, 
wall-plates,  floor-joists,  tension-rods,  &c.  Section  of  end  of  the 
same.  Fig.  3.  A  perspective  sketch,  showing  their  combination. 
Fig.  4.  Transverse  trusses  to  floor -joists.  Fig.  5.  Floor-joists, 
with  sound  boarding  applied. 

XX.  Plan  and  section  of  a  portion  of  roof.  Fig.  1.  Section  showing  the 

whole  principal  rafters  at  each  hip.  Fig.  2.  Plan  of  the  same, 
showing  the  position  of  whole  and  half  principles,  &c. 

XXI.  Details  of  roof.  Fig.  1.  Part  of  principal  Tafter,  with  all  aux¬ 
iliaries,  &c.  Fig.  2.  Elevation  of  bracket.  Fig.  3.  Head  and 
foot  of  queen-posts,  &c.,  with  their  clips  and  ties.  Fig.  4.  Side 
elevation  of  the  same.  Fig.  5.  King-posts,  tie-beams,  rafters,  &c. 

XXII.  Plan  and  elevation  of  portion  of  bay  window,  showing  external 
finishing. 


164  ERECTION  OF  DWELLING-HOUSES. 

PLATE 

XXIII.  Details  of  entrance  porch.  Fig.  1.  Plan  of  side  and  pilaster.  Fig.  2. 

Plan  of  spandrel.  Fig.  3.  Elevation  of  the  same,  with  steps,  &c. 
Fig.  4.  Section  of  cornice,  frieze,  &c.  Fig.  5.  Elevation  of  the 
same.  Fig.  6.  Ditto  of  the  base. 

XXIV.  Transverse  section,  showing  partitions.  Fig.  1.  Partition  for 

ground  and  chamber  floors.  Fig.  2.  Heads  and  sills  of  the  same. 
Fig.  3.  Struts  and  braces.  Fig.  4.  Plan  of  a  portion  of  cistern  in 
roof.  Fig.  5.  Section  of  the  same,  &c. 

XXV.  Longitudinal  section,  showing  partitions.  Fig.  I.  Partition  for 

ground  and  chamber  floors.  Fig.  2.  Head  and  Braces.  Fig.  3. 
Door  heads. 

XXVI.  Details  of  finishing  for  the  various  floors.  Fig.  1.  For  doors, 
windows,  &c.,  attic  floor.  Fig.  2.  Grounds  and  skirting  chamber 
floor.  Fig.  3.  Windows,  doors,  &c.,  chamber  floor.  Fig.  4. 
Windows  and  doors,  back  parlour  and  breakfa9t-room. 

XXVII.  Finishings  for  bay  windows.  Fig.  1.  Portion  of  plan,  showing 
sash  frame  ;  angular  metal  bar  groove  for  revolving  shutters,  &c. 
Fig.  2.  Section  of  the  same,  showing  box  for  machinery  of  revolv¬ 
ing  shutters,  &c. 
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PRIZE  MEDAL,  INTERNATIONAL  EXHIBITION.  1862, 
was  awarded  to  the  Publishers  of 


WE  ALE’S 

RUDIMENTARY,  SCIENTIFIC,  EDUCATIONAL,  AND 
CLASSICAL  SERIES, 


OF  WORKS  SUITABLE  FOR 


Engineers,  Architects,  Builders,  Artisans,  and  Students 
generally,  as  well  as  to  those  interested  in  Workmen's 
Libraries,  Free  Libraries,  Literary  and  Scientific  Insti¬ 
tutions,  Colleges,  Schools,  Science  Classes,  dc.,  dc. 


•**  THE  ENTIRE  SERIES  IS  FREELY  ILLUSTRATED  WHERE 
REQUISITE. 

(The  Volumes  contained  in  this  List  are  bound  in  limp  cloth ,  except 
where  otherwise  stated.') 


AGRICULTURE 


66.  CLAY  LANDS  AND  LOAMY  SOILS,  by  J.  Donaldson.  Is. 

140.  SOILS,  MANURES,  AND  CROPS,  by  R.  Scott  Burn.  2s. 

141.  FARMING,  AND  FARMING  ECONOMY,  Historical  and 

Practical,  by  R.  Scott  Burn.  3s. 

142.  CATTLE,  SHEEP,  AND  HORSES,  by  R.  Scott  Burn.  2 s.6d. 

145.  MANAGEMENT  OF  THE  DAIRY— PIGS— POULTRY, 

by  R.  Scott  Burn.  With  Notes  on  the  Diseases  of  Stock,  by 
a  Veterinary  Surgeon.  2s. 

146.  UTILISATION  OF  TOWN  SEWAGE— IRRIGATION- 

RECLAMATION  OF  WASTE  LAND,  by  R.  Scott  Burn. 
2s.  6 d. 

Nos.  140. 141,  142,  145.  ani  146  bound  in  2  vols.,  cloth  boards ,  14s 
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ARCHITECTURAL  AND  BUILDING  WORKS. 


ARCHITECTURE  AND  BUILDING. 

16.  ARCHITECTURE,  Orders  of,  by  W.  H.  Leeds.  Is.  Qd. )  In  l 

17.  - Styles  of,  by  T.  Talbot  Bury.  Is.  6d.  j 

18.  - Principles  of  Design,  by  E.  L.  Garbett.  2s. 

Nos.  16,  17,  and  18  in  1  vol.  cloth  boards,  5s.  6 d. 

22.  BUILDING,  the  Art  of,  by  E.  Dobson.  Is.  6 d. 

23.  BRICK  AND  TILE  MAKING,  by  E.  Dobson.  3s. 

25.  MASONRY  AND  STONE-CUTTING,  by  E.  Dobson.  New 
Edition,  with  Appendix  on  the  Preservation  of  Stone.  2s.  6 d. 

30.  DRAINAGE  AND  SEWAGE  OF  TOWNS  AND  BUILD¬ 
INGS,  by  G.  D.  Dempsey.  2s. 

With  No.  29  ( See  page  4),  Drainage  of  Districts  and  Lands ,  3s. 

35.  BLASTING  AND  QUARRYING  OF  STONE,  &c.,  by  Field- 

Marshal  Sir  J.  F.  Burgoyne.  Is.  6 d. 

36.  DICTIONARY  OF  TECHNICAL  TERMS  used  by  Architects, 

Builders,  Engineers,  Surveyors,  &c.  4s. ;  cloth  boards,  5s. 

42.  COTTAGE  BUILDING,  by  C.  B.  Allen.  Is. 

44.  FOUNDATIONS  AND  CONCRETE  WORKS,  by  E.  Dobson. 

Is.  6 d. 

45.  LIMES,  CEMENTS,  MORTARS,  CONCRETE,  MASTICS, 

&c.,  by  G.  R.  Burnell,  C.E.  Is.  6 d. 

57.  WARMING  AND  VENTILATION,  by  C.  Tomlinson,  F.R.S.  3s. 
83**.  DOOR  LOCKS  AND  IRON  SAFES,  by  Tomlinson.  2s.  6d. 
111.  ARCHES,  PIERS,  AND  BUTTRESSES,  by  W.  Bland.  Is.  6d. 
116.  ACOUSTICS  OF  PUBLIC  BUILDINGS,  by  T.R.  Smith.  ls.6<*. 

123.  CARPENTRY  AND  JOINERY,  founded  on  Robison  and 

Tredgold.  Is.  6 d. 

123*.  ILLUSTRATIVE  PLATES  to  the  preceding.  4to.  4s.  6 d. 

124.  ROOFS  FOR  PUBLIC  AND  PRIVATE  BUILDINGS, 

founded  on  Robison,  Price,  and  Tredgold.  Is.  6c?. 

127.  ARCHITECTURAL  MODELLING  IN  PAPER,  Practical 

Instructions,  by  T.  A.  Richardson,  Architect.  Is.  6 d. 

128.  VITRUVIUS’S  ARCHITECTURE,  translated  by  J.  Gwilt, 

with  Plates.  5s. 

130.  GRECIAN  ARCHITECTURE,  Principles  of  Beauty  in,  by 
the  Earl  of  Aberdeen.  Is. 

Nos.  128  and  130  in  1  vol .  cloth  boards ,  7s. 

132.  ERECTION  OF  DWELLING-HOUSES,  with  Specifications, 
Quantities  of  Materials,  Ac.,  bv  S.  H.  Brooks,  27  Plates.  2s.  6 d. 
156.  QUANTITIES  AND  MEASUREMENTS.  With  Rules  for 
Abstracting,  &c.  By  A.  C.  Beaton.  Is.  6 d. 
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ARITHMETIC  AND  MATHEMATICS. 

32.  MATHEMATICAL  INSTRUMENTS,  THEIR  CONSTRUC¬ 
TION,  USE,'  &c.,  by  J.  F.  Heather.  Original  Edition  in 
1  vol.  Is.  6t2. 

***  In  ordering  the  above ,  be  careful  to  say  <l  Original  Edition to 
distinguish  it  from  the  Enlarged  Edition  in  3  vols.,  advertised 
on  page  4  as  in  preparation. 

60.  LAND  AND  ENGINEERING  SURVEYING,  by  T.  Baker.  2s. 
61*.  READY  RECKONER  for  the  Admeasurement  and  Valuation 
of  Land,  by  A.  Arman.  Is.  6 d. 

76.  GEOMETRY,  DESCRIPTIVE,  with  a  Theory  of  Shadows  and 
Perspective,  and  a  Description  of  the  Principles  and  Practice 
of  Isometrical  Projection,  by  J.  F.  Heather.  2s. 

83.  COMMERCIAL  BOOK-KEEPING,  by  James  Haddon.  Is. 

84.  ARITHMETIC,  with  numerous  Examples,  by  J.R.  Young.  ls.6cL 
84*.  KEY  TO  THE  ABOVE,  by  J.  R.  Young.  Is.  &d. 

85.  EQUATIONAL  ARITHMETIC:  including  Tables  for  the 

Calculation  of  Simple  Interest,  with  Logarithms  for  Compound 
Interest,  and  Annuities,  by  W.  Hipsley.  Is. 

85*.  SUPPLEMENT  TO  THE  ABOVE,  Is. 

85  and  85*  in  1  vol.,  2s. 

86.  ALGEBRA,  by  J.  Haddon.  2s. 

86*.  KEY  AND  COMPANION  to  the  above,  by  J.R.  Young.  Is.  6a 
88.  THE  ELEMENTS  OF  EUCLID,  with  Additional  Propositions, 
and  Essay  on  Logic,  bv  H.  Law.  2s. 

90.  ANALYTICAL  GEOMETRY  AND  CONIC  SECTIONS,  by 

J.  Hann.  Entirely  New  Edition,  improved  and  re-written 
by  J.  R.  Young  [In  preparation. 

91.  PLANE  TRIGONOMETRY,  by  J.  Hann,  Is. 

92.  SPHERICAL  TRIGONOMETRY,  by  J.  Hann.  Is. 

Nos.  91  and  92  in  1  vol..,  2s. 

93.  MENSURATION,  by  T.  Baker.  Is.  6 d. 

94.  MATHEMATICAL  TABLES,  LOGARITHMS,  with  Tables  of 

Natural  Sines.  Cosines,  and  Tangents,  by  H.  Law,  C.E.  2s.  6 d. 

101.  DIFFERENTIAL  CALCULUS,  by  W.  S.  B.  Woolhouse.  Is. 
101*.  WEIGHTS,  MEASURES,  AND  MONEYS  OF  ALL 

NATIONS  ;  with  the  Principles  which  determine  the  Rate  of 
Exchange,  by  W.  S.  B.  Woolhouse.  Is.  6d. 

102.  INTEGR  AL  CALCULUS,  RUDIMENTS,  by  H.  Cox,  B. A.  Is. 

103.  INTEGRAL  CALCULUS,  Examples  on,  by  J.  Hann.  Is. 

104.  DIFFERENTIAL  CALCULUS,  Examples,  bv  J.  Haddon.  Is. 

105.  ALGEBRA,  GEOMETRY,  and  TRIGONOMETRY,  in  Easy 

Mnemonical  Lessons,  by  the  Rev.  T.  P.  Kirkman.  Is.  fid. 
117.  SUBTERRANEOUS  SURVEYING,  AND  THE  MAG¬ 
NETIC  VARIATION  OF  THE  NEEDLE,  by  T.  Fenwick, 
with  Additions  by  T.  Baker.  2s.  6 d. 


7,  STATIONERS’  HALL  COURT,  LUDGATE  HILL. 


CIVIL  ENGINEERING  WORKS. 


131.  READY-RECKONER  FOR  MILLERS,  FARMERS,  AND 
MERCHANTS,  showing  the  Value  of  any  Quantity  of  Corn, 
with  the  Approximate  Values  of  Mill-stones  &  Mill  Work.  Is. 

136.  RUDIMENTARY  ARITHMETIC,  by  J.  Haddon,  edited  by 

A.  Arman.  Is.  6 d. 

137.  KEY  TO  THE  ABOVE,  by  A.  Arman.  Is.  Qd. 

147.  STEPPING  STONE  TO  ARITHMETIC,  by  A.  Arman.  Is 

148.  KEY  TO  THE  ABOVE,  by  A.  Arman.  Is. 

158.  THE  SLIDE  RULE,  AND  HOW  TO  USE  IT.  With 
Slide  Rule  in  a  pocket  of  cover.  3s. 

***  New  Volumes  in  preparation  : — 

DRAWING  AND  MEASURING  INSTRUMENTS.  In¬ 
cluding—  Instruments  employed  in  Geometrical  and  Mecha¬ 
nical  Drawing,  the  Construction,  Copying,  and  Measurement 
of  Maps,  Plans,  &c.,  by  J.  F.  Heather,  M.A.  [ Just  ready . 

OPTICAL  INSTRUMENTS,  more  especially  Telescopes, 
Microscopes,  and  Apparatus  for  producing  copies  of  Maps 
and  Plans  by  Photography,  by  J.  F.  Heather,  M.A. 

[Just  ready. 

SURVEYING  AND  ASTRONOMICAL  INSTRUMENTS. 
Including — Instruments  Used  for  Determining  the  Geome¬ 
trical  Features  of  a  portion  of  Ground,  and  in  Astronomical 
Observations,  by  J.  F.  Heather,  M.A.  [Just  ready. 

*  *  *  The  above  three  volumes  form  an  enlargement  of  the  Author's 
original  work ,  “  Mathematical  Instruments the  Tenth  Edition 
of  which  ( No .  32)  is  still  on  sale,  price  1*.  6d. 

PRACTICAL  PLANE  GEOMETRY:  Giving  the  Simplest 
Modes  of  Constructing  Figures  contained  in  one  Plane,  by 
J.  F.  Heather,  M.A. 

PROJECTION,  Orthographic,  Topographic,  and  Perspective: 
giving  the  various  modes  of  Delineating  Solid  Forms  by  Con¬ 
structions  on  a  Single  Plane  Surface,  by  J.  F.  Heather,  M.A. 

***  The  above  two  volumes ,  with  the  Author  s  work  already  in 
the  Series ,  “  Descriptive  Geometry,"  will  form  a  complete  Ele¬ 
mentary  Course  of  Mathematical  Drawing. 


CIVIL  ENGINEERING. 


13.  CIVIL  ENGINEERING,  by  H.  Law  and  G.  R.  Burnell.  Fifth 
Edition,  with  Additions.  5 s. 

29.  DRAINAGE  OF  DISTRICTS  AND  LANDS, by  G.D. Dempsey. 

Is.  6 d. 

With  No.  30  ( Seepage  2),  Drainage  and  Sewage  of  Towns,  3s. 
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31.  WELL-SINKING,  BORING,  AND  PUMP  WORK,  by  J.  G. 

Swindell,  revised  by  G.  R.  Burnell.  Is. 

43.  TUBULAR  AND  IRON  GIRDER  BRIDGES,  including  the 
Britannia  and  Conway  Bridges,  by  G.  D.  Dempsey.  Is.  6 d. 

46.  ROAD-MAKING  AND  MAINTENANCE  OF  MACADA¬ 

MISED  ROADS,  by  Field- Marshal  Sir  J.  F.Burgoyne.  Is.  Qd. 

47.  LIGHTHOUSES,  their  Construction  and  Illumination,  by  Alan 

Stevenson.  3s. 

62.  RAILWAY  CONSTRUCTION,  by  Sir  M.  Stephenson.  With 
Additions  by  E.  Nugent,  C.E.  2s.  6d. 

62*.  RAILWAY  CAPITAL  AND  DIVIDENDS,  with  Statistics  of 
Working,  by  E.  D.  Chattaway.  Is. 

No.  62  and  62*  in  1  vol.,  3 s.  6 d. 

80*.  EMBANKING  LANDS  FROM  THE  SEA,  by  J.  Wiggins.  2s. 
82**.  GAS  WORKS,  and  the  PRACTICE  of  MANUFACTURING 
and  DISTRIBUTING  COAL  GAS,  by  S.  Hughes.  3s. 
82***.  M  ATER- WORKS  FOR  THE  SUPPLY  OF  CITIES  AND 
TOWNS,  by  S  Hughes,  C.E.  3s. 

118.  CIVIL  ENGINEERING  OF  NORTH  AMERICA,  by  D. 

Stevenson.  3s. 

120.  HYDRAULIC  ENGINEERING,  by  G.  R.  Burnell.  3s. 

121.  RIVERS  AND  TORRENTS,  with  the  Method  of  Regulating 

their  Course  and  Channels,  Navigable  Canals,  &c.,  from  the 
Italian  of  Paul  Frisi.  2s.  6 d. 


EMIGRATION. 

154.  GENERAL  HINTS  TO  EMIGRANTS.  2s. 

157.  EMIGRANT’S  GUIDE  TO  NATA  L,  by  R.  J.  Mann,  M.D.  2s. 

159.  EMIGRANT’S  GUIDE  TO  NEW  SOUTH  WALES, 

WESTERN  AUSTRALIA,  SOUTH  AUSTRALIA,  VIC¬ 
TORIA,  AND  QUEENSLAND,  by  James  Baird, B.A.  2s. Qd. 

160.  EMIGRANTS  GUIDE  TO  TASMANIA  AND  NEW  ZEA¬ 

LAND,  by  James  Baird,  B.A.  [In  Preparation. 


FINE  ARTS. 

20.  PERSPECTIVE,  by  George  Pyne.  2s. 

27.  PAINTING;  or,  A  GRAMMAR  OF  COLOURING,  by  G. 
Field.  2s. 

40.  GLASS  STAINING,  by  Dr.  M.  A.  Gessert,  with  an  Appendix 

on  the  Art  of  Enamel  Painting,  &c.  Is. 

41.  PAINTING  ON  GLASS,  from  the  German  of  Fromberg.  Is. 
69.  MUSIC,  Treatise  on,  bv  C.  C.  Spencer.  2s. 

71.  THE  ART  OF  PLAYING  THE  PIANOFORTE,  by  C.  C. 
Spencer.  Is. 


7,  STATIONERS’  HALL  COURT,  LUDGATE  HILL. 


WORKS  IN  MECHANICS,  ETC. 


LEGAL  TREATISES. 

50.  LAW  OF  CONTRACTS  FOR  WORKS  AND  SERVICES, 
by  David  Gibbons,  Is.  &d. 

107.  THE  COUNTY  COURT  GUIDE,  by  a  Barrister.  Is.  6 d. 

108.  METROPOLIS  LOCAL  MANAGEMENT  ACTS.  Is.  \Sd. 
108*.  METROPOLIS  LOCAL  MANAGEMENT  AMENDMENT 

ACT,  1862;  with  Notes  and  Index.  Is. 

JWos.  108  and  108*  in  1  vol.,  2s.  6 d. 

109.  NUISANCES  REMOVAL  AND  DISEASES  PREVENTION 

AMENDMENT  ACT.  Is. 

110.  RECENT  LEGISLATIVE  ACTS  applying  to  Contractors, 

Merchants,  and  Tradesmen.  Is. 

151.  THE  LAW  OF  FRIENDLY,  PROVIDENT,  BUILDING, 
AND  LOAN  SOCIETIES,  by  N.  White.  Is. 

163.  THE  LAW  OF  PATENTS  FOR  INVENTIONS,  by  F.  W. 
Campin,  Barrister.  2s. 


MECHANICS  8c  MECHANICAL  ENGINEERING. 

6.  MECHANICS,  by  Charles  Tomlinson.  Is.  6d. 

12.  PNEUMATICS,  by  Charles  Tomlinson.  New  Edition.  Is.  6 d. 

33.  CRANES  AND  MACHINERY  FOR  RAISING  HEAVY 

BODIES,  the  Art  of  Constructing,  by  J.  Glynn.  Is. 

34.  STEAM  ENGINE,  by  Dr.  Lardner.  Is. 

59.  STEAM  BOILERS,  their  Construction  and  Management,  by 
R.  Armstrong.  With  Additions  by  R.  Mallet.  Is.  6 d. 

63.  AGRICULTURAL  ENGINEERING,  BUILDINGS,  MOTIVE 
POWERS,  FIELD  MACHINES,  MACHINERY  AND 
IMPLEMENTS,  by  G.  H.  Andrews,  C.E.  3s. 

67.  CLOCKS,  WATCHES,  AND  BELLS,  by  E.  B.  Denison.  New 
Edition,  with  Appendix.  3s.  6 d. 

Appendix  (to  the  4 th  and  5th  Editions  separately.  Is. 

77*.  ECONOMY  OF  FUEL,  by  I.  S.  Prideaux.  is.  6d. 

78*.  THE  LOCOMOTIVE  ENGINE,  bv  G.  D.  Dempsey.  Is.  6 d. 
79*.  ILLUSTRATIONS  TO  THE  ABOVE.  4to.  4s.  6 d. 

80.  MARINE  ENGINES,  AND  STEAM  VESSELS,  AND  THE 
SCREW,  by  Robert  Murray,  C.E.,  Engineer  Surveyor  to  the 
Board  of  Trade.  Fifth  Edition,  revised  and  augmented,  with 
a  Glossary  of  Technical  Terms,  with  their  equivalents  in 
French,  German,  and  Spanish.  3s. 

82.  WATER  POWER,  as  applied  to  Mills,  &c.,  by  J.  Glynn.  2s. 

97.  STATICS  AND  DYNAMICS,  bv  T.  Baker.  New  Edition.  Is.  6^. 

98.  MECHANISM  AND  MACHINE  TOOLS,  by  T.  Baker;  and 

TOOLS  AND  MACHINERY,  by  J.  Nasmyth.  2s.  6 d. 
113*.  MEMOIR  ON  SWORDS,  by  Col.  Marey,  translated  by  Lieut.- 
Col.  H.  H.  Maxwell.  Is. 
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114.  MACHINERY,  Construction  and  Working,  byC.D.Abel.  ls.6d. 

115.  PLATES  TO  THE  ABOVE.  4to.  7s.  6 d. 

I'Zi).  COMBUSTION  OF  COAL,  AND  THE  PREVENTION  OF 
SMOKE,  by  C.  Wye  Williams,  M.I.C.E.  3s. 

139.  STEAM  ENGINE,  Mathematical  Theory  of,  by  T.  Baker.  Is. 

155.  ENGINEER’S  GUIDE  TO  THE  ROYAL  AND  MER¬ 
CANTILE  NAVIES,  by  a  Practical  Engineer.  Revised  by 
D.  F.  McCarthy.  3s. 

162.  THE  BRASS  FOUNDER’S  MANUAL,  bv  W.  Graham.  2s.  6^. 

16L  MODERN  WORKSHOP  PRACTICE.  By  J.G.  Winton.  3s. 

165.  IRON  AND  HEAT,  Exhibiting  the  Principles  concerned  in 

the  Construction  of  Iron  Beams,  Pillars,  and  Bridge  Girders, 
and  the  Action  of  Heat  in  the  Smelting  Furnace,  by  James 
Armour,  C.E.  Woodcuts.  2s.  6 d.  [ Now  ready. 

166.  POWER  IN  MOTION:  Horse  Power,  Motion,  Toothed  Wheel 

Gearing,  Long  and  Short  Driving  Bands,  Angular  Forces,  &c., 
by  James  Armour,  C.E.  With  73Diagrams.  2s.6d.  [Just  ready. 

***  JS/ew  Volumes  in  preparation  : — 

THE  APPLICATION  of  IRON  in  the  Construction  of  Bridges, 
Beams,  and  Girders,  by  Francis  Campin,  C.E.  With  Illus¬ 
trations.  [ Nearly  ready. 

THE  WORKMAN’S  MANUAL  OF  ENGINEERING 
DRAWING,  by  John  Maxton,  Instructor  in  Engineering 
Drawing,  Royal  School  of  Naval  Architecture  and  Marine 
Engineering,  South  Kensington.  Plates  and  Diagrams. 

[Nearly  ready. 

MINING  TOOLS.  For  the  Use  of  Mine  Managers,  Agents, 
Mining  Students,  &c.,  by  William  Morgans,  Lecturer  on 
Practical  M  ming  at  the  Bristol  School  of  Mines.  12mo.  With 
an  Atlas  of  Plates,  containing  2U0  Illustrations.  4to. 

[Nearly  ready. 

TREATISE  ON  THE  METALLURGY  OF  IRON ;  con¬ 
taining  Outlines  of  the  History  of  Iron  Manufacture,  Methods 
of  Assay,  and  Analysis  of  Iron  Ores,  Processes  of  Manufacture 
of  Iron  and  Steel,  &c.,  by  H.  Bauerman,  F.G.S.,  A.R.S.M. 
Second  Edition,  revised  and  enlarged.  Numerous  Woodcuts. 


NAVIGATION  AND  SHIP-BUILDING. 

51.  NAVAL  ARCHITECTURE,  by  J.  Peake.  3s. 

53*.  SHIPS  FOR  OCEAN  AND  RIVER  SERVICE,  Construction 
of,  by  Captain  H.  A.  Sommerfeldt.  Is. 

63**.  ATLAS  OF  15  PLATES  TO  THE  ABOVE,  Drawn  for 
Practice.  4to.  7s.  6 d. 

54.  MASTING,  MAST-MAKING,  and  RIGGING  OF  SHIPS, 
by  R.  Kipping.  Is.  6 d. 
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54*.  IRON  SHIP-BUILDING,  by  J.  Grantham.  Fifth  Edition, 
with  Supplement.  4s. 

54**.  ATLAS  OF  40  PLATES  to  illustrate  the  preceding,  includ¬ 
ing  numerous  Modern  Examples — “  The  Warrior,”  “  Her¬ 
cules,”  “  Bellerophon,”  &c.  4to.  38s. 

55.  NAVIGATION  ;  the  Sailor’s  Sea  Book :  How  to  Keep  the  Log 
and  Work  it  off,  Law  of  Storms,  &c.,  by  J.  Greenwood.  2s. 

83  bis.  SHIPS  AND  BOATS,  Form  of,  by  W.  Bland.  Is.  Qd. 

99.  NAUTICAL  ASTRONOMY  AND  NAVIGATION,  by  J.  R. 
Young.  2s. 

100*.  NAVIGATION  TABLES,  for  Use  with  the  above.  Is.  6 d. 

106.  SHIPS’  ANCHORS  for  all  SERVICES,  by  G.  Cotsell.  Is.  Qd. 

149.  SAILS  AND  SAIL-MAKING,  by  R.  Kipping,  N.A.  2s.  6 d. 


PHYSICAL  AND  CHEMICAL  SCIENCE. 

1.  CHEMISTRY,  by  Prof.  Fownes.  With  Appendix  on  Agri¬ 

cultural  Chemistry.  New  Edition,  with  Index.  Is. 

2.  NATURAL  PHILOSOPHY,  by  Charles  Tomlinson.  Is. 

3.  GEOLOGY,  by  Major-Gen.  Portlock.  New  Edition,  with 

Index.  Is  Qd. 

4.  MINERALOGY,  by  A.  Ramsay,  Jun.  3s. 

7.  ELECTRICITY,  by  Sir  W.  S.  Harris.  Is.  Qd. 

7*.  GALVANISM,  ANIMAL  AND  VOLTAIC  ELECTRICITY, 
by  Sir  W.  S.  Harris.  Is.  6 d. 

8.  MAGNETISM,  by  Sir  W.  S.  Harris.  3s.  Qd. 

Aos.  7,  7*.  and  8  in  1  vol.  cloth  boards ,  7s.  6d. 

11.  HISTORY  AND  PROGRESS  OF  THE  ELECTRIC  TELE¬ 
GRAPH,  by  Robert  Sabine,  C.E.,  F.S.A.  3s. 

72.  RECENT  AND  FOSSIL  SHELLS  (A  Manual  of  the  Mollusca), 
by  S.  P.  Woodward.  With  Appendix  by  Ralph  Tate,  F.G.S. 
6s. Qd. ;  in  cloth  boards,  7s.  6 d.  Appendix  separately,  Is, 
79**.  PHOTOGRAPHY,  the  Stereoscope,  &c.,  from  the  French 
of  D.  Van  Monckhoven,  by  W.  H.  Thornthwaite.  Is.  6 d. 

96.  ASTRONOMY,  by  the  Rev.  R.  Main.  New  and  Enlarged 
Edition,  with  an  Appendix  on  “  Spectrum  Analysis.”  Is.  6 d. 

133.  METALLURGY  OF  COPPER,  by  Dr.  R.  H  Lam  born.  2s. 

134.  METALLURGY  OF  SILVER  AND  LEAD,  by  Dr.  R.  H. 

Lam  born.  2s. 

135.  ELECTRO -METALLURGY,  by  A.  Watt.  2s. 

138.  HANDBOOK  OF  THE  TELEGRAPH,  by  R.  Bond.  New 
and  enlarged  Edition.  Is.  6 d. 

143.  EXPERIMENTAL  ESSAYS— On  the  Motion  of  Camphor 
and  Modern  Theory  of  Dew.  bv  O.  Tomlinson.  Is. 

161.  QUESTIONS  ON  MAGNETISM,  ELECTRICITY,  AND 
PRACTICAL  TELEGRAPHY,  by  W.  McGregor.  Is.  Qd. 
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MISCELLANEOUS  TREATISES. 

12.  DOMESTIC  MEDICINE,  by  Dr.  Ralph  Gooding.  2s. 

112*.  THE  MANAGEMENT  OF  HEALTH,  by  James  Baird.  Is. 
113.  USE  OF  FIELD  ARTILLERY  ON  SERVICE,  by  Taubert, 
translated  by  Lieut.-Col.  H.  H.  Maxwell.  Is.  fid. 

150.  LOGIC,  PURE  AND  APPLIED,  by  S.  H.  Emmens.  Is.  6 d. 

152.  PRACTICAL  HINTS  FOR  INVESTING  MONEY:  with 

an  Explanation  of  the  Mode  of  Transacting  Business  on  the 
Stock  Exchange,  by  Francis  Playford,  Sworn  Broker.  Is. 

153.  LOCKE  ON  THE  CONDUCT  OF  THE  HUMAN  UNDER¬ 

STANDING,  Selections  from,  by  S.  H.  Emmens.  2s. 


NEW  SERIES  OF  EDUCATIONAL  WORKS. 


1.  ENGLAND,  History  of,  by  W.  D.  Hamilton.  5s.;  cloth  boards, 
fis.  (Also  in  5  parts,  price  Is.  each.) 

5.  GREECE,  History  of,  by  W.  D.  Hamilton  and  E.  Levien,  M.A. 
2s.  fid. ;  cloth  boards,  3s.  6 d. 

7.  ROME,  History  of,  by  E.  Levien,  M.A.  2s.  fid. ;  cloth  boards, 
3s.  f id. 

9.  CHRONOLOGY  OF  HISTORY,  LITERATURE,  ART, 
and  Progress,  from  the  earliest  period  to  the  present  time. 
2s.  fid. ;  cloth  boards,  3s.  fid. 

11.  ENGLISH  GRAMMAR,  by  Hyde  Clarke,  D.C.L.  Is. 

11*.  HANDBOOK  OF  COMPARATIVE  PHILOLOGY,  by  Hyde 
Clarke,  D.C.L.  Is. 

12.  ENGLISH  DICTIONARY,  containing  above  100,000  words, 

by  Hyde  Clarke,  D.C.L.  3s.  fid. ;  cloth  boards,  4s.  fid. 
- ,  with  Grammar.  Cloth  bds.  5s.  fid. 

14.  GREEK  GRAMMAR,  by  H.  C.  Hamilton.  Is. 

15.  -  DICTIONARY,  by  H.  R,  Hamilton.  Vol.  1.  Greek — 

English.  2s. 

17. - Vol.  2.  English — Greek.  2s. 

- Complete  in  1  vol.  4s. ;  cloth  boards,  5s. 

- ,  with  Grammar.  Cloth  boards,  6s. 

19.  LATIN  GRAMMAR,  by  T.  Goodwin,  M.A.  Is. 

20.  -  DICTIONARY,  by  T.  Goodwin,  M.A.  Vol.  1.  Latin 

— English.  2s. 

22. - Vol.  2.  English — Latin.  Is.  fid. 

- Complete  in  1  vol.  3s.  fid. ;  cloth  boards,  4s.  fid. 

- ,  with  Grammar.  Cloth  bds.  5s.  fid. 

24.  FRENCH  GRAMMAR,  by  G.  L.  Strauss.  Is. 
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25.  FRENCH  DICTIONARY,  by  A.  Elwes.  Vol.  1.  French— 

English.  1*. 

26.  - Vol.  2.  English — French.  Is.  Qd. 

- Complete  in  1  vol.  2s.  Qd. ;  cloth  boards,  3s.  Qd. 

- ,  with  Grammar.  Cloth  bds.  4s.  Qd. 

27.  ITALIAN  GRAMMAR,  by  A.  Elwes.  Is. 

28.  -  TRIGLOT  DICTIONARY,  by  A.  Elwes.  Vol.  1. 

Italian — English — French.  2s. 

30. - Vol.  2.  English — French — Italian.  2s. 

32.  ■  -  Vol.  3.  French — Italian — English.  2s. 

- * - Complete  in  1  vol.  Cloth  boards,  7*.  Qd. 

- ,  with  Grammar.  Cloth  bds.  8s.  Qd. 

34.  SPANISH  GRAMMAR,  bv  A.  Elwes.  Is. 

35.  - ENGLISH  AND  ENGLISH-SPANISH  DIC¬ 


TIONARY,  by  A.  Elwes.  4s.;  ^oth  boards,  5s 
- ■,  with  Grammar.  Cloth  boards,  6s. 

39.  GERMAN  GRAMMAR,  by  G.  L.  Strauss.  Is. 

40.  - READER,  from  best  Authors.  Is. 

41.  - TRIGLOT  DICTIONARY,  by  N.E.S.  A.  Hamilton. 

Vol.  1.  English — German — French.  Is. 

42.  - Vol.  2.  German — French — English.  Is. 

43.  - Vol.  3.  French — German — English.  Is. 

-  Complete  in  1  vol.  3s. ;  cloth  boards,  4s. 

- ,  with  Grammar.  Cloth  boards,  5s. 

44.  HEBREW  DICTIONARY,  by  Dr.  Bresslau.  Vol.  1.  Hebrew 

— English.  6s. 


- ,  with  Grammar.  7s. 

46.  - Vol.  2.  English — Hebrew.  3s. 

- Complete,  with  Grammar,  in  2  vols.  Cloth  boards,  12s. 

46*.  -  GRAMMAR,  by  Dr.  Bresslau.  Is. 

47.  FRENCH  AND  ENGLISH  PHRASE  BOOK.  Is. 

48.  COMPOSITION  AND  PUNCTUATION,  by  J.  Brenan.  Is. 

49.  DERIVATIVE  SPELLING  BOOK,  by  J.  Rowbotham.  1  s.Qd. 

50.  DATES  AND  EVENTS.  A  Tabular  View  of  English  History, 

with  Tabular  Geography,  by  Edgar  H.  Rand.  [In  Preparation. 
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GREEK  AND  LATIN  CLASSICS, 


•With  Explanatory  Notes  in  English. 


LATIN  SERIES. 

1.  A  NEW  LATIN  DELECTUS,  with  Vocabularies  and 

Notes,  by  H.  Young . la. 

2.  CiESAR.  De  Bello  Gallico  ;  Notes  by  H.  Young  .  .  2a. 

3.  CORNELIUS  NEPOS ;  Notes  by  H.  Young  .  .  .la. 

4.  VIRGIL.  The  Georgies,  Bucolics,  and  Doubtful  Poems; 

Notes  by  W.  Rushton,  M.A.,  and  H.  Young  .  la.  6 d. 

5.  VIRGIL.  JEneid;  Notes  by  H.  Young  .  .  .2a. 

6.  HORACE.  Odes,  Epodes,  and  Carmen  Seculare,  by  H.  Young  la. 

7.  HORACE.  Satires  and  Epistles,  by  W.  B.  Smith,  M.A.  la.  6d. 

8.  SALLUST.  Catiline  and  Jugurthine  War;  Notes  by 

W.  M.  Donne,  B.A.  ......  la.  6 d. 

9.  TERENCE.  Andria  and  Heautontimorumenos ;  Notes  by 

the  Rev.  J.  Davies,  M.A . la.  6 d. 

10.  TERENCE.  Adelphi,  Hecyra,  and  Phormio;  Notes  by 

the  Rev.  J.  Davies,  M.A . 2a. 

11.  TERENCE.  Eunuchus,  by  Rev.  J.  Davies,  M.A.  .  la.  6d. 

JYos.  9,  10,  and  11  in  1  rol.  cioth  boards ,  6s. 

12.  CICERO.  Oratio  Pro  Sexto  Roscio  A  merino.  Edited, 

with  Notes,  &c.,  by  J.  Davies,  M.A.  ( Now  ready.)  .  .  la. 

14.  CICERO.  De  Amicitia,  de  Senectute,  and  Brutus ;  Notes 

by  the  Rev.  W.  B.  Smith,  M.A.  .....  2a. 

16.  LIVY.  Books  i.,  ii.,  by  H.  Young  ....  la.  6 d. 

16*.  LIVY.  Books  iii.,  iv.,  v.,  by  H.  Young  .  .  .  la.  6d. 

17.  LIVY.  Books  xxi.,  xxii.,  by  W.  B.  Smith,  M.A.  .  la.  Qd. 

19.  CATULLUS,  TIBULLUS,  OVID,  and  PROPERTIUS, 

Selections  from,  by  W.  Bodham  Donne  .  .  .  .2a. 

20.  SUETONIUS  and  the  later  Latin  Writers,  Selections  from, 

by  W.  Bodham  Donne  .......  2a. 

21.  THE  SATIRES  OF  JUVENAL,  by  T.  H.  S.  Escott,  M.A., 

of  Queen’s  College,  Oxford  .....  la.  6d. 
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EDUCATIONAL  AND  CLASSICAL  WORKS. 


GREEK  SERIES. 


1.  A  NEW  GREEK  DELECTUS,  by  H.  Young  .  Is. 

2.  XENOPHON.  Anabasis,  i.  ii.  iii.,  by  H.  Young  .  .  Is. 

3.  XENOPHON.  Anabasis,  iv.  v.  vi.  vii.,  by  H.  Young  .  Is. 

4.  LUCIAN.  Select  Dialogues,  by  H.  Young  .  .  .Is. 

5.  HOMER.  Iliad,  i.  to  vi.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 

6.  HOMER.  Iliad,  vii.  to  xii.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

7.  HOMER.  Iliad,  xiii.  to  xviii.,  by  T.H.  L.  Leary,  D.C.L.  Is.  6 d. 

8.  HOMER.  Iliad,  xix.  to  xxiv.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

9.  HOMER.  Odyssey,  i.  to  vi.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

10.  HOMER.  Odyssey,  vii.  to  xii.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  Qd. 

11.  HOMER.  Odyssey,  xiii.  to  xviii.,  by  T.H.  L.  Leary,  D.C.L.  Is.  6d. 

12.  HOMER.  Odyssey,  xix.  to  xxiv. ;  and  Hymns,  by  T.  H.  L. 

Leary,  D.C.L.  ........  2s. 

13.  PLATO.  Apologia,  Crito,  and  Phsedo,  by  J.  Davies,  M.A.  2s. 

14.  HERODOTUS,  Books  i.  ii.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

15.  HERODOTUS,  Books  iii.  iv.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

16.  HERODOTUS,  Books  v.  vi.  vii.,  by  T.  H.  L.  Leary,  D.C.L.  Is.  6 d. 

17.  HERODOTUS,  Books  viii.  ix.,  and  Index,  by  T.  H.  L. 

Leary,  D.C.L.  .  . . Is.  6d. 

18.  SOPHOCLES.  (Edipus  Tyrannus,  by  H.  Young  .  .  Is. 

20.  SOPHOCLES.  Antigone,  by  J.  Milner,  B.A.  .  .  .2s. 

23.  EURIPIDES.  Hecuba  and  Medea,  by  W.  B.  Smith,  M.A.  Is.  6d. 
26.  EURIPIDES.  Alcestis,  by  J.  Milner,  B.A.  .  .  .  Is. 

30.  iESCHYLUS.  Prometheus  Vinctus,  by  J.  Davies,  M.A.  .  Is. 

32.  iESCHYLUS.  Septem  contra  Thebas,  by  J.  Davies,  M.A.  Is. 

40.  ARISTOPHANES.  Acharnenses,  by  C.  S.  D.  Townshend, 

M.A.  .  .  .......  Is.  6d. 

41.  THUCYDIDES.  Peloponnesian  War.  Book  i.,  by  H.  Young  Is. 

42.  XENOPHON.  Panegyric  on  Agesilaus,  by  LI.  F.  W.  Jewitt  Is.  6d. 
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- f - 

Humber  s  New  Work  on  Water-Supply. 

A  COMPREHENSIVE  TREATISE  on  the  WATER-SUPPLY 
of  CITIES  and  TOWNS.  By  William  Humber,  Assoc.  Inst. 
C.E.,  and  M.  Inst.  M.E.  Author  of  “Cast  and  Wrought  Iron 
Bridge  Construction,”  &c.  &c.  This  work,  it  is  expected,  will  con¬ 
tain  about  50  Double  Plates,  and  upwards  of  300  pages  of  Text. 
Imp.  4to,  half  bound  in  morocco.  \In  the  press. 

%*  In  accumulating  information  for  this  volume ,  the  Author  has 
been  very  liberally  assisted  by  several  professional  friends ,  who  have 
made  this  department  of  engineering  their  special  study.  He  has  thus 
been  in  a  position  to  prepare  a  work  which ,  within  the  limits  of  a 
single  volume ,  will  supply  the  reader  with  the  most  complete  and 
reliable  information  upon  all  subjects ,  theoretical  and  practical ,  con¬ 
nected  with  water  supply.  Through  the  kindness  of  Messrs.  Ander¬ 
son ,  Bateman ,  Hawksley ,  Homersham ,  Baldwin  Latham,  Lawson , 
Milne ,  Quick ,  Rawlinson ,  Simpson,  and  others,  several  works,  con¬ 
structed  and  in  course  of  construction,  from  the  designs  of  these  gentle¬ 
men,  will  be  fully  illustrated  and  described. 

AMONGST  OTHER  IMPORTANT  SUBJECTS  THE  FOLLOWING  WILL  BE  TREATED 
IN  THE  TEXT  '. — 

Historical  Sketch  of  the  means  that  have  been  proposed  and  adopted  for  the  Supply 
of  Water. — Water  and  the  Foreign  Matter  usually  associated  with  it. — Rainfall  and 
Evaporation. —  Springs  and  Subterranean  Lakes. —  Hydraulics. — The  Selection  of 
Sites  for  WaterWorks. — Wells. — Reservoirs. — Filtration  and  Filter  Beds. — Reservoir 
and  Filter  Bed  Appendages. — Pumps  and  Appendages. — Pumping  Machinery. — 
Culverts  and  Conduits,  Aqueducts,  Syphons,  &c. — Distribution  of  Water.— Water 
Meters  and  general  House  Fittings. — Cost  of  Works  for  the  Supply  of  Water. — Con¬ 
stant  and  Intermittent  Supply. — Suggestions  for  preparing  Plans,  &c.  &c.,  together 
with  a  Description  of  the  numerous  Works  illustrated,  viz  : — Aberdeen,  Bideford, 
Cockermouth,  Dublin,  Glasgow,  Loch  Katrine,  Liverpool,  Manchester,  Rotherham, 
Sunderland,  and  several  others ;  with  copies  of  the  Contract,  Drawings,  and  Specifi¬ 
cation  in  each  case. 
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Humber  s  Modern  Engineering .  First  Series . 


A  RECORD  of  the  PROGRESS  of  MODERN  ENGINEER- 


ING,  1863.  Comprising  Civil,  Mechanical,  Marine,  Hydraulic, 
Railway,  Bridge,  and  other  Engineering  Works,  &c.  By  William 
Humber,  Assoc.  Inst.  C.E.,  &c.  Imp.  4to,  with  36  Double 
Plates,  drawn  to  a  large  scale,  and  Photographic  Portrait  of  John 
Hawkshaw,  C.E.,  F.R.S.,  &c.  Price  3 l.  3^.  half  morocco. 


List  of  the  Plates. 


NAME  AND  DESCRIPTION.  PLATES. 

Victoria  Station  and  Roof— L.  B.&  S.  C.  Rail.  1  to  8 

Southport  Pier .  9  and  10 

Victoria  Station  and  Roof— L.  C.  &D.  &G.W. 

Railways  . . . .  ntoi5A 

Roof  of  Cremorne  Music  Hall . .  16 


Roof  of  Station — Dutch  Rhenish  Railway  . .  18  and  19 
Bridge  over  the  Thames— West  London  Ex¬ 
tension  Railway .  20  to  24 

Armour  Plates .  25 

Suspension  Bridge,  Thames .  26  to  29 

The  Allen  Engine  .  30 

Suspension  Bridge,  Avon .  31  to  33 

Underground  Railway .  34  to  36 


NAME  OF  ENGINEER. 

Mr.  R.  Jacomb  Hood,  C.E. 
Mr.  James  Brunlees,  C.E. 

Mr.  John  Fowler,  C.E. 

Mr.  William  Humber,  C.E. 
Mr.  Joseph  Cubitt,  C.E. 
Mr.  Euschedi,  C.E. 

Mr.  William  Baker,  C.E. 
Mr.  James  Chalmers,  C.E. 
Mr.  Peter  W.  Barlow,  C.E. 
Mr.  G.  T.  Porter,  M.E. 

Mr.  John  Hawkshaw,  C.E. 

and  W.  H.  Barlow,  C.E. 
Mr.  John  Fowler,  C.E. 


With  copious  Descriptive  Letterpress,  Specifications,  &c. 


“  Handsomely  lithographed  and  printed.  It  will  find  favour  with  many  who  desire 
to  preserve  in  a  permanent  form  copies  of  the  plans  and  specifications  prepared  for  the 
guidance  of  the  contractors  for  many  important  engineering  works.” — Engineer. 


Humber  s  Modern  Engineering.  Second  Series. 

A  RECORD  of  the  PROGRESS  of  MODERN  ENGINEER¬ 
ING,  1864;  with  Photographic  Portrait  of  Robert  Stephenson, 
C.E.,  M.P.,  F.R.S.,  &c.  Price  3/.  3J.  half  morocco. 


List  of  the  Plates. 


NAME  AND  DESCRIPTION.  PLATES. 

Birkenhead  Docks,  Low  Water  Basin  .  1  to  15 

Charing  Cross  Station  Roof— C.  C.  Railway.  16  to  18 
Digswell  Viaduct — Great  Northern  Railway.  19 
Robbery  Wood  Viaduct — Great  N.  Railway.  20 

Iron  Permanent  Way .  20a 

Clydach  Viaduct  —  Merthyr,  Tredegar,  and 

Abergavenny  Railway  .  21 

Ebbw  Viaduct  ditto  ditto  ditto  22 

College  Wood  Viaduct — Cornwall  Railway  . .  23 

Dublin  Winter  Palace  Roof .  24  to  26 

Bridge  over  the  Thames — L.  C.  &  D.  Railw.  27  to  32 
Albert  Harbour,  Greenock  . .  33  to  36 


NAME  OF  ENGINEER. 

Mr.  G.  F.  Lyster,  C.E. 
Mr.  Hawkshaw,  C.E. 
Mr.  J.  Cubitt,  C.E. 

Mr.  J.  Cubitt,  C.E. 


Mr.  Gardner,  C.E. 

Mr.  Gardner,  C.E. 

Mr.  Brunei. 

Messrs.  Ordish  &  Le  Feuvre. 
Mr.  J.  Cubitt,  C.E. 

Messrs.  Bell  &  Miller. 


With  copious  Descriptive  Letterpress,  Specifications,  &c. 


“  A  resume  of  all  the  more  interesting  and  important  works  lately  completed  in  Great 
Britain ;  and  containing,  as  it  does,  carefully  executed  drawings,  with  full  working 
details,  will  be  found  a  valuable  accessory  to  the  profession  at  large.” — Engineer. 

“  Mr.  Humber  has  done  the  profession  good  and  true  service,  by  the  fine  collection 
of  examples  he  has  here  brought  before  the  profession  and  the  public.” — Practical 
Mechanic's  Journal. 
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Humber  s  Modern  Engineering .  Third  Series. 

A  RECORD  of  the  PROGRESS  of  MODERN  ENGINEER¬ 
ING,  1865.  Imp.  4to,  with  40  Double  Plates,  drawn  to  a  large 
scale,  and  Photographic  Portrait  of  J.  R.  M ‘Clean,  Esq.,  late  Pre¬ 
sident  of  the  Institution  of  Civil  Engineers.  Price  3/.  3^.  half 
morocco. 

List  of  Plates  and  Diagrams. 


MAIN  DRAINAGE,  METROPOLIS. 
North  Side. 

Map  showing  Interception  of  Sewers. 
Middle  Level  Sewer.  Sewer  under  Re¬ 
gent’s  Canal. 

Middle  Level  Sewer.  Junction  with  Fleet 
Ditch. 

Outfall  Sewer.  Bridge  over  River  Lea. 
Elevation. 

Outfall  Sewer.  Bridge  over  River  Lea. 
Details. 

Outfall  Sewer.  Bridge  over  River  Lea. 
Details. 

Outfall  Sewer.  Bridges  over  Marsh  Lane, 
North  Woolwich  Railway,  and  Bow  and 
Barking  Railway  Junction. 

Outfall  Sewer.  Bridge  over  Bow  and 
Barking  Railway.  Elevation. 

Outfall  Sewer.  Bridge  over  Bow  and 
Barking  Railway.  Details. 

Outfall  Sewer.  Bridge  over  Bow  and 
Barking  Railway.  Details. 

Outfall  Sewer.  Bridge  over  East  London 
Waterworks’  Feeder.  Elevation. 
Outfall  Sewer.  Bridge  over  East  London 
Waterworks’  Feeder.  Details. 

Outfall  Sewer.  Reservoir.  Plan. 

Outfall  Sewer.  Reservoir.  Section. 
Outfall  Sewer.  Tumbling  Bay  and  Outlet. 
Outfall  Sewer.  Penstocks. 

South  Side. 

Outfall  Sewer.  Bermondsey  Branch. 
Outfall  Sewer.  Bermondsey  Branch. 
Outfall  Sewer.  Reservoir  and  Outlet. 
Plan. 


MAIN  DRAINAGE,  METROPOLIS, 

continued — 

Outfall  Sewer.  Reservoir  and  Outlet. 
Details. 

Outfall  Sewer.  Reservoir  and  Outlet. 
Details. 

Outfall  Sewer.  Reservoir  and  Outlet. 
Details. 

Outfall  Sewer.  Filth  Hoist. 

Sections  of  Sewers  (North  and  South 
Sides). 

THAMES  EMBANKMENT. 

Section  of  River  Wall. 

Steam-boat  Pier,  Westminster.  Elevation. 
Steam-boat  Pier,  Westminster.  Details. 
Landing  Stairs  between  Charing  Cross 
and  Waterloo  Bridges. 

York  Gate.  Front  Elevation. 

York  Gate.  Side  Elevation  and  Details. 
Overflow  and  Outlet  at  Savoy  Street  Sewer. 
Details. 

Overflow  and  Outlet  at  Savoy  Street  Sewer. 
Penstock. 

Overflow  and  Outlet  at  Savoy  Street  Sewer. 
Penstock. 

Steam-boat  Pier,  Waterloo  Bridge.  Eleva¬ 
tion. 

Steam-boat  Pier,  Waterloo  Bridge.  De¬ 
tails. 

Steam-boat  Pier,  Waterloo  Bridge.  De¬ 
tails. 

Junction  of  Sewers.  Plans  and  Sections. 
Gullies.  Plans  and  Sections. 

Rolling  Stock. 

Granite  and  Iron  Forts. 


With  copious  Descriptive  Letterpress,  Specifications,  &c. 


Opinions  of  the  Press. 

“  Mr.  Humber’s  works — especially  his  annual  ‘  Record,’  with  which  so  many  of  our 

readers  are  now  familiar— fill  a  void  occupied  by  no  other  branch  of  literature . 

The  drawings  have  a  constantly  increasing  value,  and  whoever  desires  to  possess  clear 
representations  of  the  two  great  works  carried  out  by  our  Metropolitan  Board  will 
obtain  Mr.  Humber’s  last  volume.” — Engineering. 

“  No  engineer,  architect,  or  contractor  should  fail  to  preserve  these  records  of  works 
which,  for  magnitude,  have  not  their  parallel  in  the  present  day,  no  student  in  the 
profession  but  should  carefully  study  the  details  of  these  great  works,  which  he  may  be 
one  day  called  upon  to  imitate.” — Mechanics'  Magazine. 

“  A  work  highly  creditable  to  the  industry  of  its  author.  .  .  .  The  volume  is  quite 

an  encyclopaedia  for  the  study  of  the  student  who  desires  to  master  the  subject  of 
municipal  drainage  on  its  scale  of  greatest  development.  "—Practical  Mechanic's 
Journal. 
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Humber's  Modern  Engineering.  Fourth  Series. 

A  RECORD  of  the  PROGRESS  of  MODERN  ENGINEER¬ 
ING,  1866.  Imp.  4to,  with  36  Double  Plates,  drawn  to  a  large 
scale,  and  Photographic  Portrait  of  John  Fowler,  Esq.,  President 
of  the  Institution  of  Civil  Engineers.  Price  3/.  3-r.  half-morocco. 


List  of  the  Plates  and  Diagrams. 


NAME  AND  DESCRIPTION. 

Abbey  Mills  Pumping  Station,  Main  Drainage, 

Metropolis . 

Barrow  Docks . . 

Manquis  Viaduct,  Santiago  and  Valparaiso 

Railway . . . . . . 

Adams’  Locomotive,  St.  Helen’s  Canal  Railw. 
Cannon  Street  Station  Roof,  Charing  Cross 

Railway . 

Road  Bridge  over  the  River  Moka . . 

Telegraphic  Apparatus  for  Mesopotamia  .... 
Viaduct  over  the  River  Wye,  Midland  Railw. 

St.  Germans  Viaduct,  Cornwall  Railway - 

Wrought-Iron  Cylinder  for  Diving  Bell . 

Millwall  Docks . 

Milroy’s  Patent  Excavator  . 

Metropolitan  District  Railway . 


Harbours,  Ports,  and  Breakwaters. 


PLATES.  NAME  OF  ENGINEER. 


i  to  4  Mr.  Bazalgette,  C.E. 

5  to  9  Messrs.  M’Clean  &  Stillman, 

10,  11  Mr.  W.  Loyd,  C.E. 

12,  rg  Mr.  H.  Cross,  C.E. 

14  to  16  Mr.  J.  Hawkshaw,  C.E. 

17,  18  Mr.  H.  Wakefield,  C.E. 

19  Mr.  Siemens,  C.E. 

20  to  22  Mr.  W.  H.  Barlow,  C.E. 

23,  24  Mr.  Brunei,  C.E. 

25  Mr.  J.  Coode,  C.E. 

26  to  31  Messrs.  J.  Fowler,  C.E.,  and 
William  Wilson,  C.E. 

32  Mr.  Milroy,  C.E. 

33  to  38  Mr.  J.  Fowler,  Engineer-in- 
Chief,  and  Mr.  T.  M. 
Johnson,  C.E. 

A  to  c 


The  Letterpress  comprises — • 

A  concluding  article  on  Harbours,  Ports,  and  Breakwaters,  with 
Illustrations  and  detailed  descriptions  of  the  Breakwater  at  Cher¬ 
bourg,  and  other  important  modern  works  ;  an  article  on  the 
Telegraph  Lines  of  Mesopotamia  ;  a  full  description  of  the  Wrought- 
iron  Diving  Cylinder  for  Ceylon,  the  circumstances  under  which  it 
was  used,  and  the  means  of  working  it  ;  full  description  of  the 
Millwall  Docks  ;  &c.,  &c.,  &c. 


Opinions  of  the  Press. 

“  Mr.  Humber’s  ‘  Record  of  Modern  Engineering’  is  a  work  of  peculiar  value,  as 
well  to  those  who  design  as  to  those  who  study  the  art  of  engineering  construction. 
It  embodies  a  vast  amount  of  practical  information  in  the  form  of  full  descriptions  and 
working  drawings  of  all  the  most  recent  and  noteworthy  engineering  works.  The 
plates  are  excellently  lithographed,  and  the  present  volume  of  the  ‘  Record  ’  is  not  a 
whit  behind  its  predecessors.” — Mechanic f  Magazine. 

“  We  gladly  welcome  another  year’s  issue  of  this  valuable  publication  from  the  able 
pen  of  Mr.  Humber.  The  accuracy  and  general  excellence  of  this  work  are  well 
known,  while  its  usefulness  in  giving  the  measurements  and  details  of  some  of  the 
latest  examples  of  engineering,  as  carried  out  by  the  most  eminent  men  in  the  profes¬ 
sion,  cannot  be  too  highly  prized.” — Artizan. 

“The  volume  forms  a  valuable  companion  to  those  which  have  preceded  it,  and 
cannot  fail  to  prove  a  most  important  addition  to  every  engineering  library.” — Mining 
youmal. 

“  No  one  of  Mr.  Humber’s  volumes  yas  bad  ;  all  were  worth  their  cost,  from  the 
mass  of  plates  from  well-executed  drawings  which  they  contained.  In  this  respect, 
perhaps,  this  last  volume  is  the  most  valuable  that  the  author  has  produced.” — Prac¬ 
tical  Mechanics'  Journal. 
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Humber's  Great  Work  on  Bridge  Construction. 

A  COMPLETE  and  PRACTICAL  TREATISE  on  CAST  and 
WROUGHT-IRON  BRIDGE  CONSTRUCTION,  including 
Iron  Foundations.  In  Three  Parts — Theoretical,  Practical,  and 
Descriptive.  By  William  Humber,  Assoc.  Inst.  C.E.,  and  M.  Inst. 
M.E.  Third  Edition,  revised  and  much  improved,  with  115  Double 
Plates  (20  of  which  now  first  appear  in  this  edition),  and  numerous 
additions  to  the  Text.  In  2  vols.  imp.  4to.,  price  61.  i6j-.  6d.  half¬ 
bound  in  morocco.  \_Rectntly  published. 

“  A  very  valuable  contribution  to  the  standard  literature  of  civil  engineering.  In 
addition  to  elevations,  plans,  and  sections,  large  scale  details  are  given,  which  very 
much  enhance  the  instructive  worth  of  these  illustrations.  No  engineer  would  wil¬ 
lingly  be  without  so  valuable  a  fund  of  information.  ” — Civil  Engineer  and  A  rchitect s 
Journal. 

“The  First  or  Theoretical  Part  contains  mathematical  investigations  of  the  prin¬ 
ciples  involved  in  the  various  forms  now  adopted  in  bridge  construction.  These 
investigations  are  exceedingly  complete,  having  evidently  been  very  carefully  con¬ 
sidered  and  worked'out  to  the  utmost  extent  that  can  be  desired  by  the  practical  man. 
The  tables  are  of  a  very  useful  character,  containing  the  results  of  the  most  recent 
experiments,  and  amongst  them  are  some  valuable  tables  of  the  weight  and  cost  of 
cast  and  wrought-iron  structures  actually  erected.  The  volume  of  text  is  amply  illus¬ 
trated  by  numerous  woodcuts,  plates,  and  diagrams  :  and  the  plates  in  the  second 
volume  do  great  credit  to  both  draughtsmen  and  engravers.  In  conclusion,  we  have 
great  pleasure  in  cordially  recommending  this  work  to  our  readers.” — Artizan. 

“  Mr.  Humber’s  stately  volumes  lately  issued — in  which  the  most  important  bridges 
erected  during  the  last  five  years,  under  the  direction  of  the  late  Mr.  Brunei,  Sir  W. 
Cubitt,  Mr.  Hawkshaw,  Mr.  Page,  Mr.  Fowler,  Mr.  Hemans,  and  others  among  our 
most  eminent  engineers,  are  drawn  and  specified  in  great  detail.” — Engineer. 

Weald s  Engineer  s  Pocket-Book. 

THE  ENGINEER’S,  ARCHITECT’S,  and  CONTRACTOR’S 
POCKET-BOOK  (Lockwood  &  Co.’s ;  formerly  Weale’s). 
Published  Annually.  In  roan  tuck,  gilt  edges,  with  10  Copper- 
Plates  and  numerous  Woodcuts.  Price  6s. 

“  A  vast  amount  of  really  valuable  matter  condensed  into  the  small  dimen¬ 
sions  of  a  book  which  is,  in  reality,  what  it  professes  to  be — a  pocket-book . 

We  cordially  recommend  the  book  to  the  notice  of  the  managers  of  coal  and  other 
mines ;  to  them  it  wilt  prove  a  handy  book  of  reference  on  a  variety  of  subjects  more 
or  less  intimately  connected  with  their  profession.  It  might  also  be  placed  with 
advantage  in  the  hands  of  the  subordinate  officers  in  collieries.  ” — Colliery  Guardian. 

“  The  assignment  of  the  late  Mr.  Weale’s  ‘Engineers  Pocket-Book'  to  Messrs. 
Lockwood  &  Co.  has  by  no  means  lowered  the  standard  value  of  the  work.  It  is  too 
well  known  among  those  for  whom  it  is  specially  intended,  to  need  more  from  us  than 
the  observation  that  this  continuation  of  Mr.  Weale’s  series  of  Pocket  Books  well 
sustains  the  reputation  the  work  has  so  long  enjoyed.  Every  branch  of  engineering 
is  treated  of,  and  facts,  figures,  and  data  of  every  kind  abound.” — Mechanics'  Mag. 

“It  contains  a  large  amount  of  information  peculiarly  valuable  to  those  for  whose 
use  it  is  compiled.  We  cordially  commend  it  to  the  engineering  and  architectural 
professions  generally.” — Mining  Journal. 

Iron  Bridges ,  Girders ,  Roofs ,  &c. 

THE  APPLICATION  OF  IRON  TO  THE  CONSTRUC¬ 
TION  OF  BRIDGES,  GIRDERS,  ROOFS,  and  other  Works. 
By  Francis  Campin,  C.E.  With  numerous  Illustrations.  i2mo, 
cloth  boards,  3s.  [Just published. 
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Barlow  on  the  Strength  of  Materials,  enlarged. 

A  TREATISE  ON  THE  STRENGTH  OF  MATERIALS, 
with  Rules  for  application  in  Architecture,  the  Construction  of 
Suspension  Bridges,  Railways,  &c.  ;  and  an  Appendix  on  the 
Power  of  Locomotive  Engines,  and  the  effect  of  Inclined  Planes 
and  gradients.  By  Peter  Barlow,  F.R.S.,  Mem.  Inst,  of  France  ; 
of  the  Imp.  and  Royal  Academies  of  St.  Petersburgh  and  Brussels  ; 
of  the  Amer.  Soc.  Arts  ;  and  Hon.  Mem.  Inst.  Civil  Engineers. 
A  New  and  considerably  Enlarged  Edition,  revised  by  his  Sons, 
P.  W.  Barlow,  F.R.  S.,  Mem.  Inst.  C.E.,  and  W.  H.  Barlow, 
F.R.S.,  Mem.  of  Council  Inst.  C.E.,  to  which  are  added  a  Sum¬ 
mary  of  Experiments  by  Eaton  Hodgkinson,  F.R.S.,  William 
Fairbairn,  F.R.S.,  and  David  Kirkaldy  ;  an  Essay  (with 
Illustrations)  on  the  effect  produced  by  passing  Weights  over 
Elastic  Bars,  by  the  Rev.  Robert  Willis,  M.A.,  F.R.S.  And 
Formulae  for  Calculating  Girders,  &c.  The  whole  arranged  and 
edited  by  William  Humber,  Assoc.  Inst.  C.E.,  and  Mem.  Inst. 
M.  E.,  Author  of  “  A  Complete  and  Practical  Treatise  on  Cast  and 
Wrought-Iron  Bridge  Construction,”  &c.  &c.  Demy  8vo,  400  pp., 
with  19  large  Plates,  and  numerous  woodcuts,  price  i8j-.  cloth. 

Opinions  of  ihe  Press. 

“  This  edition  has  undergone  considerable  improvement,  and  has  been  brought  down 
to  the  present  date.  It  is  one  of  the  first  books  of  reference  in  existence.” — Artizan. 

“  Although  issued  as  the  sixth  edition,  the  volume  under  consideration  is  worthy  of 
being  regarded,  for  all  practical  purposes,  as  an  entirely  new  work  .  .  .  the  book 

is  undoubtedly  worthy  of  the  highest  commendation,  and  of  an  honourable  place  in 
the  library  of  every  engineer.” — Mining  Journal. 

“An  increased  value  has  been  given  to  this  very  valuable  work  by  the  addition  of 
a  large  amount  of  information,  which  cannot  prove  otherwise  than  highly  useful  to 

those  who  require  to  consult  it . The  arrangement  and  editing  of  this 

mass  of  information  has  been  undertaken  by  Mr.  Humber,  who  has  most  ably  fulfilled 
a  task  requiring  special  care  and  ability  to  render  it  a  success,  which  this  edition  most 
certainly  is.  He  has  given  the  finishing  touch  to  the  volume  by  introducing  into  it 
an  interesting  memoir  of  Professor  Barlow,  which  tribute  of  respect,  we  are  sure,  will 
be  appreciated  by  the  members  of  the  engineering  profession.” — Mechanics'  Magazine. 

“A  book  which  no  engineer  of  any  kind  can  afford  to  be  without.  In  its  present 
form  its  former  value  is  much  increased.” — Colliery  Guardian. 

“The  best  book  on  the  subject  which  has  yet  appeared . We  know  of 

no  work  that  so  completely  fulfils  its  mission . As  a  scientific  work  of  the 

first  class,  it  deserves  a  foremost  place  on  the  bookshelves  of  every  civil  engineer  and 
practical  mechanic.” — English  Mechanic. 

“  There  is  not  a  pupil  in  an  engineering  school,  an  apprentice  in  an  engineer’s  or 
architect’s  office,  or  a  competent  clerk  of  works,  who  will  not  recognise  in  the  scientific 
volume  newly  given  to  circulation,  an  old  and  valued  friend.  .  .  So  far  as  the  strength 
of  timber  is  concerned,  there  is  no  greater  authority  than  Barlow.” — Building  News. 

“  It  is  scarcely  necessary  for  us  to  make  any  comment  upon  the  first  portion  of 

the  new  volume . Valuable  alike  to  the  student,  tyro,  and  experienced 

practitioner,  it  will  always  rank  in  future,  as  it  has  hitherto  done,  as  the  standard 
treatise  upon  this  particular  subject.” — Engineer. 

“The  present  edition  offers  some  important  advantages  over  previous  ones.  The 
additions  are  both  extensive  and  valuable,  comprising  experiments  by  Hodgkinson  on 
the  strength  of  cast-iron  ;  extracts  from  papers  on  the  transverse  strength  of  beams  by 
W.  H.  Barlow  ;  an  article  on  the  strength  of  columns  ;  experiments  by  Fairbairn,  on 
iron  and  steel  plates,  on  the  behaviour  of  girders  subjected  to  the  vibration  of  a 
changing  load,  and  on  various  cast  and  wrought-iron  beams  ;  experiments  by  Kirkaldy, 
on  wrought-iron  and  steel  bars,  and  a  short  appendix  of  formulae  for  ready  application 
in  computing  the  strains  on  bridges.” — Engineering. 
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Strains,  Formula  &  Diagrams for  Calculation  of 

A  HANDY  BOOK  for  the  CALCULATION  of  STRAINS 
in  GIRDERS  and  SIMILAR  STRUCTURES,  and  their 
STRENGTH  ;  consisting  of  Formulae  and  Corresponding  Diagrams, 
with  numerous  Details  for  Practical  Application,  &c.  By  William 
Humber,  Assoc.  Inst.  C.  E.,  &c.  Fcap.  8vo,  with  nearly  ioo 
Woodcuts  and  3  Plates,  price  ys.  6d.  cloth. 

“To  supply  a  universally  recognised  want  of  simple  formulae,  applicable  to  the 
varied  problems  to  be  met  with  in  ordinary  practice,  Mr.  Humber,  whose  works  on 
modern  engineering  afford  sufficient  evidence  of  his  qualifications  for  the  task,  has 
compiled  his  ‘Handy  Book.’  The  arrangement  of  the  matter  in  this  little  volume  is 
as  convenient  as  it  well  could  be.  ....  The  system  of  employing  diagrams  as  a 
substitute  for  complex  computations  is  one  justly  coming  into  great  favour,  and  in  that 
respect  Mr.  Humber’s  volume  is  fully  up  to  the  times.” — Engineering. 

“The  formulae  are  neatly  expressed,  and  the  diagrams  good.” — Athenceum. 

“  That  a  necessity  existed  for  the  book  is  evident,  we  think ;  that  Mr.  Humber  has 

achieved  his  design  is  equally  evident . We  heartily  commend  the  really  handy 

book  to  our  engineer  and  architect  readers.” — English  Mechanic. 

Strains . 

THE  STRAINS  ON  STRUCTURES  OF  IRONWORK; 
with  Practical  Remarks  on  Iron  Construction.  By  F.  W.  Sheilds, 
M.  Inst.  C.E.  Second  Edition,  with  5  plates.  Royal  & vo,  5 s.  cloth. 

Contents. — Introductory  Remarks  ;  Beams  Loaded  at  Centre  ;  Beams  Loaded  at 
unequal  distances  between  supports  ;  Beams  uniformly  Loaded  ;  Girders  with  triangu¬ 
lar  bracing  Loaded  at  centre  ;  Ditto,  Loaded  at  unequal  distances  between  supports  ; 
Ditto,  uniformly  Loaded ;  Calculation  of  the  Strains  on  Girders  with  triangular 
Basings  ;  Cantilevers  5  Continuous  Girders;  Lattice  Girders;  Girders  with  Vertical 
Struts  and  Diagonal  Ties  ;  Calculation  of  the  Strains  on  Ditto ;  Bow  and  String 
Girders  ;  Girders  of  a  form  not  belonging  to  any  regular  figure  ;  Plate  Girders  ;  Ap¬ 
portionments  of  Material  to  Strain  ;  Comparison  of  different  Girders ;  Proportion  of 
Length  to  Depth  of  Girders  ;  Character  of  the  Work  ;  Iron  Roofs. 

Construction  of  Iron  Beams,  Pillars,  &c. 

IRON  AND  HEAT,  Exhibiting  the  Principles  concerned  in  the 
Construction  of  Iron  Beams,  Pillars,  and  Bridge  Girders,  and  the 
Action  of  Heat  in  the  Smelting  Furnace.  By  James  Armour, 
C.E.  Woodcuts,  l2mo,  cloth  boards,  3s.  6d.  ;  cloth  limp,  2 s.  6 d. 

[Just  published. 

Power  in  Motion. 

POWER  IN  MOTION  :  Horse  Power,  Motion,  Toothed  Wheel 
Gearing,  Long  and  Short  Driving  Bands,  Angular  Forces,  &c. 
By  James  Armour,  C.E.  With  73  Diagrams.  i2mo,  cloth 
boards,  3-r.  6d.  [  This  day. 

Trigonometrical  Surveying. 

AN  OUTLINE  OF  THE  METHOD  OF  CONDUCTING  A 
TRIGONOMETRICAL  SURVEY,  for  the  Formation  of  Geo¬ 
graphical  and  Topographical  Maps  and  Plans,  Military  Recon¬ 
naissance,  Levelling,  &c. ,  with  the  most  useful  Problems  in  Geodesy 
and  Practical  Astronomy,  and  Formulae  and  Tables  for  Facilitating 
their  Calculation.  By  Major-General  Fromp:,  R.E.,  Inspector- 
General  of  Fortifications,  &c.  Third  Edition,  revised  and  improved. 
With  10  Plates  and  113  Woodcuts.  Royal  8vo,  12s.  cloth. 
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Hydraulics. 

HYDRAULIC  TABLES,  CO-EFFICIENTS,  and  FORMULAE 
for  finding  the  Discharge  of  Water  from  Orifices,  Notches,  Weirs, 
Pipes,  and  Rivers.  By  John  Neville,  Civil  Engineer,  M.R.I.A. 
Second  Edition,  with  extensive  Additions,  New  Formulae,  Tables, 
and  General  Information  on  Rain-fall,  Catchment-Basins,  Drainage, 
Sewerage,  Water  Supply  for  Towns  and  Mill  Power.  With  nume¬ 
rous  Woodcuts,  8vo,  1 6s.  cloth. 

***  This  work  contains  a  vast  number  of  different  hydraulic 
formulae,  and  the  most  extensive  and  accurate  tables  yet  published 
for  finding  the  mean  velocity  of  discharge  from  triangular,  quadri¬ 
lateral,  and  circular  orifices,  pipes,  and  rivers ;  with  experimental 
results  and  co-efficients  ;  effects  of  friction ;  of  the  velocity  ot 
approach  ;  and  of  curves,  bends,  contractions,  and  expansions  ;  the 
best  form  of  channel ;  the  drainage  effects  of  long  and  short  weirs, 
and  weir-basins  ;  extent  of  back-water  from  weirs ;  contracted 
channels ;  catchment-basins ;  hydrostatic  and  hydraulic  pressure ; 
water-power,  &c.  &c. 

Levelling. 

A  TREATISE  on  the  PRINCIPLES  and  PRACTICE  of 
LEVELLING;  showing  its  Application  to  Purposes  of  Railway 
and  Civil  Engineering,  in  the  Construction  of  Roads  ;  with  Mr. 
Telford’s  Rules  for  the  same.  By  Frederick  W.  Simms, 
F.G.S.,  M.  Inst.  C.E.  Fifth  Edition,  very  carefully  revised,  with 
the  addition  of  Mr.  Law’s  Practical  Examples  for  Setting  out 
Railway  Curves,  and  Mr.  Trautwine’s  Field  Practice  of  Laying 
out  Circular  Curves.  With  7  Plates  and  numerous  Woodcuts.  8vo, 
8j\  6d.  cloth.  *g  Trautwine  on  Curves,  separate,  price  5^. 

“  One  of  the  most  important  text-books  for  the  general  surveyor,  and  there  is 
scarcely  a  question  connected  with  levelling  for  which  a  solution  would  be  sought  but 
that  would  be  satisfactorily  answered  by  consulting  the  volume.” — Mining  Journal. 

“  The  text-book  on  levelling  in  most  of  our  engineering  schools  and  colleges.” — 
Engineer. 

“The  publishers  have  rendered  a  substantial  service  to  the  profession,  especially  to 
the  younger  members,  by  bringing  out  the  present  edition  of  Mr.  Simms’s  useful  work.” 
— Engitieering. 

Tunnelling. 

PRACTICAL  TUNNELLING  ;  explaining  in  Detail  the  Setting 
out  of  the  Works  ;  Shaft  Sinking  and  Heading  Driving  ;  Ranging 
the  Lines  and  Levelling  Under-Ground  ;  Sub- Excavating,  Timber¬ 
ing,  and  the  construction  of  the  Brickwork  of  Tunnels ;  with  the 
Amount  of  Labour  required  for,  and  the  Cost  of  the  various  Por¬ 
tions  of  the  Work.  By  Fredk.  W.  Simms,  F.R.A.S.,  F.G.S., 
M.  Inst.  C.E.,  Author  of  “A  Treatise  on  the  Principles  and 
Practice  of  Levelling,”  &c.  &c.  Second  Edition,  revised  by  W. 
Davis  Haskoll,  Civil  Engineer,  Author  of  “  The  Engineer’s 
Field-Book,”  &c.  &c.  With  16  large  folding  Plates  and  numerous 
Woodcuts.  Imperial  8vo,  1  /.  is.  cloth. 
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Strength  of  Cast  Iron ,  &c. 

A  PRACTICAL  ESSAY  on  the  STRENGTH  of  CAST  IRON 
and  OTHER  METALS  ;  intended  for  the  Assistance  of  Engineers, 
Iron-Masters,  Millwrights,  Architects,  Founders,  Smiths,  and 
others  engaged  in  the  Construction  of  Machines,  Buildings,  &c.  ; 
containing  Practical  Rules,  Tables,  and  Examples,  founded  on  a 
series  of  New  Experiments  ;  with  an  Extensive  Table  of  the  Pro¬ 
perties  of  Materials.  By  the  late  Thomas  Tredgold,  Mem.  Inst. 
C.E.,  Author  of  “  Elementary  Principles  of  Carpentry,”  “  History 
of  the  Steam-Engine,”  &c.  Fifth  Edition,  much  improved. 
Edited  by  Eaton  Hodgkinson,  F.R.S.  ;  to  which  are  added 
EXPERIMENTAL  RESEARCHES  on  the  STRENGTH  and 
OTHER  PROPERTIES  of  CAST  IRON  ;  with  the  Develop¬ 
ment  of  New  Principles,  Calculations  Deduced  from  them,  and 
Inquiries  Applicable  to  Rigid  and  Tenacious  Bodies  generally.  By 
the  Editor.  The  whole  Illustrated  with  9  Engravings  and  nume¬ 
rous  Woodcuts.  8vo,  1 2s.  cloth. 

***  Hodgkinson’s  Experimental  Researches  on  the 
Strength  and  Other  Properties  of  Cast  Iron  may  be  had 
separately.  With  Engravings  and  Woodcuts.  8vo,  price  6.r.  cloth. 

The  High-Pressure  Steam  Engine. 

THE  HIGH-PRESSURE  STEAM  ENGINE  ;  an  Exposition 
of  its  Comparative  Merits,  and  an  Essay  towards  an  Improved 
System  of  Construction,  adapted  especially  to  secure  Safety  and 
Economy.  By  Dr.  Ernst  Alban,  Practical  Machine  Maker, 
Plau,  Mecklenberg.  Translated  from  the  German,  with  Notes,  by 
Dr.  Pole,  F.R.S.,  M.  Inst.  C.E.,  &c.  &c.  With  28  fine  Plates, 
8vo,  i6j.  6d.  cloth. 

“  A  work  like  this,  which  goes  thoroughly  into  the  examination  of  the  high-pressure 
engine,  the  boiler,  and  its  appendages,  &c.,  is  exceedingly  useful,  and  deserves  a  place 
in  every  scientific  library.” — Steam  Shipping  Chronicle. 

Tables  of  Curves. 

TABLES  OF  TANGENTIAL  ANGLES  and  MULTIPLES 
for  setting  out  Curves  from  5  to  200  Radius.  By  Alexander 
Beazeley,  M.  Inst.  C.E.  Printed  on  48  Cards,  and  sold  in  a 
cloth  box,  waistcoat-pocket  size,  price  3.$-.  6 d. 

“  Each  table  is  printed  on  a  small  card,  which,  being  placed  on  the  theodolite,  leaves 
the  hands  free  to  manipulate  the  instrument — no  small  advantage  as  regards  the  rapidity 
of  work.  They  are  clearly  printed,  and  compactly  fitted  into  a  small  case  for  the 
pocket — an  arrangement  that  will  recommend  them  to  all  practical  men.” — Engineer. 

“  Very  handy  :  a  man  may  know  that  all  his  day’s  work  must  fall  on  two  of  these 
cards,  which  he  puts  into  his  own  card-case,  and  leaves  the  rest  behind.” — Atheneeum. 

Laying  Out  Curves. 

THE  FIELD  PRACTICE  of  LAYING  OUT  CIRCULAR 
CURVES  for  RAILROADS.  By  John  C.  Trautwine,  C.E., 
of  the  United  States  (extracted  from  Simms’s  Work  on  Levelling). 
8vo,  5-f.  sewed. 
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Estimate  and  Price  Book. 

THE  CIVIL  ENGINEER’S  AND  CONTRACTOR’S  ESTI¬ 
MATE  AND  PRICE  BOOK  for  Home  or  Foreign  Service  : 
in  reference  to  Roads,  Railways,  Tramways,  Docks,  Harbours, 
Forts,  Fortifications,  Bridges,  Aqueducts,  Tunnels,  Sewers,  Water¬ 
works,  Gasworks,  Stations,  Barracks,  Warehouses,  &c.  &c.  &c. 
With  Specifications  for  Permanent  Way,  Telegraph  Materials, 
Plant,  Maintenance,  and  Working  of  a  Railway ;  and  a  Priced  List 
of  Machinery,  Plant,  Tools,  &c.,  required  in  the  execution  of  Public 
Works.  By  W.  Davis  Haskoll,  C.E.  Plates  and  numerous 
Woodcuts.  Published  annually.  Demy  8vo,  cloth,  6s. 

As  furnishing  a  variety  of  data  on  every  conceivable  want  to  civil  engineers  and 
contractors,  this  book  has  ever  stood  perhaps  unrivalled.” — Architect,  Jan.  21,  1871. 

‘  ‘  The  care  with  which  the  particulars  are  arranged  reflects  credit  upon  the  author, 
each  subject  being  divided  into  tables  under  their  own  special  heads,  so  that  no 
difficulty  arises  in  finding  the  exact  thing  one  wants.  The  value  of  the  work  to  the 
student  and  the  experienced  contractor  is  inestimable.” — Mechanic’s  Mag. ,  Feb.  3. 

“Mr.  Haskoll  has  bestowed  very  great  care  upon  the  preparation  of  his  estimates 
and  prices,  and  the  work  is  one  which  appears  to  us  to  be  in  every  way  deserving  of 
confidence.” — Builder's  Weekly  Reporter,  Jan.  27,  1871. 

Surveying  (Land  and  Marine). 

LAND  AND  MARINE  SURVEYING,  in  Reference  to  the 
Preparation  of  Plans  for  Roads  and  Railways,  Canals,  Rivers, 
Towns’  Water  Supplies,  Docks  and  Harbours  ;  with  Description 
and  Use  of  Surveying  Instruments.  By  W.  Davis  Haskoll,  C.E., 
Author  of  “The  Engineer’s  Field  Book,”  “  Examples  of  Bridge 
and  Viaduct  Construction,”  &c.  Demy  8vo,  price  12s.  6 d.  cloth, 
with  14  folding  Plates,  and  numerous  Woodcuts. 

“  ‘  Land  and  Marine  Surveying’  is  a  most  useful  and  well  arranged  book  for  the 

aid  of  a  student . We  can  strongly  recommend  it  as  a  carefully- written 

and  valuable  text-book.” — Builder,  July  14,  1868. 

“  He  only  who  is  master  of  his  subject  can  present  it  in  such  a  way  as  to  make  it 
intelligible  to  the  meanest  capacity.  It  is  in  this  that  Mr.  Haskoll  excels.  He  has 
knowledge  and  experience,  and  can  so  give  expression  to  it  as  to  make  any  matter  on 

which  he  writes,  clear  to  the  youngest  pupil  in  a  surveyor’s  office . The 

work  will  be  found  a  useful  one  to  men  of  experience,  for  there  are  few  such  who  will 
not  get  some  good  ideas  from  it ;  but  it  is  indispensable  to  the  young  practitioner.” — 
Colliery  Guardian,  May  9,  1868. 

“  A  volume  which  cannot  fail  to  prove  of  the  utmost  practical  utility . It 

is  one  which  may  be  safely  recommended  to  all  students  who  aspire  to  become  clean 
and  expert  surveyors ;  and  from  the  exhaustive  manner  in  which  Mr.  Haskoll  has 
placed  his  long  experience  at  the  disposal  of  his  readers,  there  will  henceforth  be  no 
excuse  for  the  complaint  that  young  practitioners  are  at  a  disadvantage,  through  the 
neglect  of  their  seniors  to  point  out  the  importance  of  minute  details,  since  they  can 
readily  supply  the  deficiency  by  the  study  of  the  volume  now  under  consideration.” — 
Mining  Journal,  May  5,  1868. 

Engineering  Fieldwork. 

THE  PRACTICE  OF  ENGINEERING  FIELDWORK, 
applied  to  Land  and  Hydraulic,  Hydrographic,  and  Submarine 
Surveying  and  Levelling.  Second  Edition,  revised,  with  consider¬ 
able  additions,  and  a  Supplementary  Volume  on  WATER¬ 
WORKS,  SEWERS,  SEWAGE,  and  IRRIGATION.  By  W. 
Davis  Haskoll,  C.E.  Numerous  folding  Plates.  Demy  8vo,  2 
vols.  in  one,  cloth  boards,  1  /.  is.  (published  at  2/.  4J.) 
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FIRES,  FIRE-ENGINES,  AND  FIRE  BRIGADES.  With 
a  History  of  Manual  and  Steam  Fire-Engines,  their  Construc¬ 
tion,  Use,  and  Management ;  Remarks  on  Fire-Proof  Build¬ 
ings,  and  the  Preservation  of  Life  from  Fire  ;  Statistics  of  the  Fire 
Appliances  in  English  Towns  ;  Foreign  Fire  Systems  ;  Hints  for 
the  formation  of,  and  Rules  for,  Fire  Brigades  ;  and  an  Account  of 
American  Steam  Fire-Engines.  By  Charles  F.  T.  Young,  C.E., 
Author  of  “The  Economy  of  Steam  Power  on  Common  Roads,” 
&c.  With  numerous  Illustrations,  Diagrams,  &c.,  handsomely 
printed,  544  pp.,  demy  8vo,  price  1  /.  4s.  cloth. 

“  A  large  well-filled  and  useful  book  upon  a  subject  which  possesses  a  wide  and 

increasing  public  interest . To  such  of  our  readers  as  are  interested  in  the 

subject  of  fires  and  fire  apparatus  we  can  most  heartily  commend  this  book . 

It  is  really  the  only  English  work  we  now  have  upon  the  subject.” — Engineering. 

“  Mr.  Young  has  proved  by  his  present  work  that  he  is  a  good  engineer,  and  pos¬ 
sessed  of  sufficient  literary  energy  to  produce  a  very  readable  and  interesting  volume.” 
— Engineer. 

“A  volume  which  must  be  regarded  as  the  text-book  of  its  subject,  and  which  in 
point  of  interest  and  intrinsic  value  is  second  to  no  contribution  to  a  special  depart¬ 
ment  of  history  with  which  we  are  acquainted.  ‘  Fires,  Fire-Engines,  and  Fire 
Brigades  ’  is  the  production  of  an  earnest  and  diligent  writer  who  comes  to  the  task  he 
has  undertaken  with  a  thorough  love  of  it,  and  a  firm  determination  to  do  it  justice. 

.  .  .  .  The  style  of  the  work  is  admirable . It  has  the  surpassing 

merit  of  being  thoroughly  reliable.” — Insurance  Record. 

“  Great  credit  is  unquestionably  due  to  Mr.  Young  for  having  brought  before  the 
public  the  results  of  his  exploration  in  this  hitherto  untrodden  field.  We  strongly 
recommend  the  book  to  the  notice  of  all  who  are  in  any  way  interested  in  fires,  fire- 
engines,  or  fire-brigades.” — Mechanics'  Magazine. 

Manual  of  Mining  Tools. 

MINING  TOOLS.  For  the  use  of  Mine  Managers,  Agents, 
Mining  Students,  &c.  By  William  Morgans,  Lecturer  on  Prac¬ 
tical  Mining  at  the  Bristol  School  of  Mines.  i2mo.  With  an 
Atlas  of  Plates,  containing  200  Illustrations.  4to.  [fast  ready. 

Earthwork ,  Measurement  and  Calculation  of. 

A  MANUAL  on  EARTHWORK.  By  Alex.  J.  S.  Graham, 
C.E.,  Resident  Engineer,  Forest  of  Dean  Central  Railway.  With 
numerous  Diagrams.  l8mo,  2 s.  6 d.  cloth. 

“  We  can  cordially  recommend  the  work  to  the  notice  of  our  readers.” — Building 
News. 

“As  a  really  handy  book  for  reference,  we  know  of  no  work  equal  to  it ;  and  the 
railway  engineers  and  others  employed  in  the  measurement  and  calculation  of  earth¬ 
work  will  find  a  great  amount  of  practical  information  very  admirably  arranged,  and 
available  for  general  or  rough  estimates,  as  well  as  for  the  more  exact  calculations 
required  in  the  engineers’  contractor’s  offices.” — Artizan. 

“  The  object  of  this  little  book  is  an  investigation  of  all  the  principles  requisite  for 
the  measurement  and  calculation  of  earthworks,  and  a  consideration  of  the  data  neces¬ 
sary  for  such  operations.  The  author  has  evidently  bestowed  much  care  in  effecting 
this  object,  and  points  out  with  much  clearness  the  results  of  his  own  observations, 
derived  from  practical  experience.  The  subjects  treated  of  are  accompanied  by  well- 
executed  diagrams  and  instructive  examples.  ” — A  rmy  and  Navy  Gazette. 
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Field-Book  for  Engineers. 

THE  ENGINEER’S,  MINING  SURVEYOR’S,  and  CON- 
TRACTOR’S  FIELD-BOOK.  By  W.  Davis  Haskoll,  Civil 
Engineer.  Second  Edition,  much  enlarged,  consisting  of  a  Series 
of  Tables,  with  Rules,  Explanations  of  Systems,  and  Use  of  Theo¬ 
dolite  for  Traverse  Surveying  and  Plotting  the  Work  with  minute 
accuracy  by  means  of  Straight  Edge  and  Set  Square  only ;  Levelling 
with  the  Theodolite,  Casting  out  and  Reducing  Levels  to  Datum, 
and  Plotting  Sections  in  the  ordinary  manner;  Setting  out  Curves 
with  the  Theodolite  by  Tangential  Angles  and  Multiples  with  Right 
and  Left-hand  Readings  of  the  Instrument;  Setting  out  Curves 
without  Theodolite  on  the  System  of  Tangential  Angles  by  Sets  of 
Tangents  and  Offsets;  and  Earthwork  Tables  to  80  feet  deep  cal¬ 
culated  for  every  6  inches  in  depth.  With  numerous  wood-cuts, 
i2mo,  price  12 s.  cloth. 

“  A  very  useful  work  for  the  practical  engineer  and  surveyor.  Every  person 
engaged  in  engineering  field  operations  will  estimate  the  importance  of  such  a  work 
and  the  amount  of  valuable  time  which  will  be  saved  by  reference  to  a  set  of  reliable 
tables  prepared  with  the  accuracy  and  fulness  of  those  given  in  this  volume.” — Rail¬ 
way  Nezvs. 

“  The  book  is  very  handy,  and  the  author  might  have  added  that  the  separate  tables 
of  sines  and  tangents  to  every  minute  will  make  it  useful  for  many  other  purposes,  the 
genuine  traverse  tables  existing  all  the  same.” — Athenceum. 

“  The  work  forms  a  handsome  pocket  volume,  and  cannot  fail,  from  its  portability 
and  utility,  to  be  extensively  patronised  by  the  engineering  profession.” — Mining 
Journal. 

“We  know  of  no  better  field-book  of  reference  or  collection  of  tables  than  that 
Mr.  Haskoll  has  given.” — Artizan. 

“  A  series  of  tables  likely  to  be  very  useful  to  many  civil  engineers.*1 — Building  News. 
**  A  very  useful  book  of  tables  for  expediting  field-work  operations.  .  .  .  The  present 
edition  has  been  much  enlarged.  ” — Mechanics'  Magazine. 

“  We  strongly  recommend  this  second  edition  of  Mr.  Haskoll’s  ‘  Field  Book’  to  all 
classes  of  surveyors.” — Colliery  Guardian. 

Railway  Engineering. 

THE  PRACTICAL  RAILWAY  ENGINEER.  A  concise 
Description  of  the  Engineering  and  Mechanical  Operations  and 
Structures  which  are  combined  in  the  Formation  of  Railways  for 
Public  Traffic ;  embracing  an  Account  of  the  Principal  Works  exe¬ 
cuted  in  the  Construction  of  Railways ;  with  Facts,  Figures,  and 
Data,  intended  to  assist  the  Civil  Engineer  in  designing  and  executing 
the  important  details  required.  By  G.  Drysdale  Dempsey,  C.E. 
Fourth  Edition,  revised  and  greatly  extended.  With  71  double 
quarto  Plates,  72  Woodcuts,  and  Portrait  of  George  Stephenson. 
One  large  vol.  4to,  2/.  12 s.  6d.  cloth. 

Harbours. 

THE  DESIGN  and  CONSTRUCTION  of  HARBOURS.  By 
Thomas  Stevenson,  F.R.S.E.,  M.I.C.E.  Reprinted  and  en¬ 
larged  from  the  Article  “Harbours,”  in  the  Eighth  Edition  of  “  The 
Encyclopaedia  Britannica.”  With  10  Plates  and  numerous  Cuts. 
8vo,  ioj-.  6 d.  cloth. 
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Bridge  Construction  in  -  Masonry,  Timber ,  and 
Iron. 

EXAMPLES  OF  BRIDGE  AND  VIADUCT  CONSTRUC¬ 
TION  OF  MASONRY,  TIMBER,  AND  IRON  ;  consisting  of 
46  Plates  from  the  Contract  Drawings  or  Admeasurement  of  select 
Works.  By  W.  Davis  Haskoll,  C.E.  Second  Edition,  with 
the  addition  of  554  Estimates,  and  the  Practice  of  Setting  out  Works, 
illustrated  with  6  pages  of  Diagrams.  Imp.  4to,  price  2/.  1 2s.  6d. 
lialf-morocco. 

“  One  of  the  very  few  works  extant  descending  to  the  level  of  ordinary  routine,  and 
treating  on  the  common  every-day  practice  of  the  railway  engineer.  ...  A  work  of 
the  present  nature  by  a  man  of  Mr.  Haskoll’s  experience,  must  prove  invaluable  to 
hundreds.  The  tables  of  estimates  appended  to  this  edition  will  considerably  enhance 
its  value.” — Engineering. 

“  We  must  express  our  cordial  approbation  of  the  work  just  issued  by  Mr.  Haskoll. 

.  .  .  .  Besides  examples  of  the  best  and  most  economical  forms  of  bridge  construction, 
the  author  has  compiled  a  series  of  estimates  which  cannot  fail  to  be  of  service  to  the 
practical  man.  .  .  .  The  examples  of  bridges  are  selected  from  those  of  the  most  notable 
construction  on  the  different  lines  of  the  kingdom,  and  their  details  may  consequently 
be  safely  followed.” — Railway  News. 

“  A  very  valuable  volume,  and  may  be  added  usefully  to  the  library  of  every  young 
engineer.  ’  ’ — Builder. 

“  An  excellent  selection  of  examples,  very  carefully  drawn  to  useful  scales  of  pro¬ 
portion.  ” — A  rtizan. 

Mathematical  and  Drawing  Instruments. 

A  TREATISE  ON  THE  PRINCIPAL  MATHEMATICAL 
AND  DRAWING  INSTRUMENTS  employed  by  the  Engineer, 
Architect,  and  Surveyor.  By  Frederick  W.  Simms,  F.G.S.,  M. 
Inst.  C.E.,  Author  of  “Practical  Tunnelling,”  &c.  &c.  Third 
Edition,  with  a  Description  of  the  Theodolite,  together  with  Instruc¬ 
tions  in  Field  Work,  compiled  for  the  use  of  Students  on  commenc¬ 
ing  practice.  With  numerous  Cuts.  i2mo,  price  3^.  6d.  cloth. 

Oblique  Arches. 

A  PRACTICAL  TREATISE  ON  THE  CONSTRUCTION  of 
OBLIQUE  ARCHES.  By  John  Hart.  Third  Edition,  with 
Plates.  Imperial  8vo,  price  8s.  cloth. 

***  The  small  remaining  stock  of  this  work,  which  has  been  un¬ 
obtainable for  some  time ,  has  just  been  picrchased  by  Lockwood  &  Co. 

Oblique  Bridges. 

A  PRACTICAL  and  THEORETICAL  ESSAY  on  OBLIQUE 
BRIDGES,  with  13  large  folding  Plates.  By  Geo.  Watson 
Buck,  M.  Inst.  C.E.  Second  Edition,  corrected  by  W.  H. 
Barlow,  M.  Inst.  C.E.  Imperial  8vo,  12s.  cloth. 

“The  standard  text-book  for  all  engineers  regarding  skew  arches,  is  Mr.  Buck’s 
treatise,  and  it  would  be  impossible  to  consult  a  better.” — Engineer. 

“A  very  complete  treatise  on  the  subject,  re-edited  by  Mr.  Barlow,  who  has  added 
to  it  a  method  of  making  the  requisite  calculations  without  the  use  of  trigonometrical 
formulae.” — Builder. 
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Weales  Series  of  Rudimentary  Works. 

These  highly  popular  and  cheap  Series  of  Books,  now  comprising 
upwards  of  Two  Hundred  and  Fifty  distinct  Works  in  almost  every 
department  of  Science,  Art,  and  Education,  are  recommended  to  the 
notice  of  Engineers,  Architects,  Builders,  Artizans,  and  Students  gene¬ 
rally,  as  well  as  to  those  interested  in  Workmen’s  Libraries,  Free 
Libraries,  Literary  and  Scientific  Institutions,  Colleges,  Schools,  Science 
Classes,  &c.,  &c.  Lists  of  the  several  Series  may  be  had  on  application 
to  LOCKWOOD  &  CO. 

The  following  is  a  Selection  of  the  Works  on  Civil  Engineering; — 
STEAM  ENGINE.  By  Dr.  Lardneb.  is. 

TUBULAR  AND  IRON  GIRDER  BRIDGES,  including  the  Britannia  and 
Conway  Bridges.  By  G.  D.  Dempsey,  is.  6d. 

STEAM  BOILERS,  their  Construction  and  Management.  By  R.  Armstrong. 
With  Additions,  is.  6 d. 

RAILWAY  CONSTRUCTION.  By  Sir  M.  Stephenson.  New  Edition, ,  2*.  6d. 
STEAM  ENGINE,  Mathematical  Theory  of.  By  T.  Baker,  is. 

ENGINEER’S  GUIDE  TO  THE  ROYAL  AND  MERCANTILE  NAVIES. 

By  a  Practical  Engineer.  Revised  by  D.  F.  McCarthy.  3s. 
LIGHTHOUSES,  their  Construction  and  Illumination.  By  Alan  Stevenson.  3s. 
CRANES  AND  MACHINERY  FOR  RAISING  HEAVY  BODIES,  the  Art  of 
Constructing.  By  J.  Glynn,  is. 

CIVIL  ENGINEERING.  By  H.  Law  and  G.  R.  Burnell.  New  Edition,  5^. 
DRAINING  DISTRICTS  AND  LANDS.  By  G.  D.  Dempsey.  isM.  1  The 
DRAINING  AND  SEWAGE  OF  TOWNS  AND  BUILDINGS.  By  J-2v0ls.ini, 
G.  D.  Dempsey.  t.s.  J  3s- 

WELL-SINKING,  BORING,  AND  PUMP  WORK.  By  J.  G.  Swindell  ; 
Revised  by  G.  R.  Burnell,  is. 

ROAD-MAKING  AND  MAINTENANCE  OF  MACADAMISED  ROADS. 
By  Gen.  Sir  J.  BurgOyne.  is.  6d. 

AGRICULTURAL  ENGINEERING,  BUILDINGS,  MOTIVE  POWERS, 
FIELD  MACHINES,  MACHINERY  AND  IMPLEMENTS.  By  G.  H. 
Andrews,  C.E.  3 j. 

ECONOMY  OF  FUEL.  By  T.  S.  Prideaux.  ij.  6d. 

EMBANKING  LANDS  FROM  THE  SEA.  By  J.  Wiggins.  2j. 

WATER  POWER,  as  applied  to  Mills,  &c.  By  J.  Glynn.  2 s. 

GAS  WORKS,  AND  THE  PRACTICE  OF  MANUFACTURING  AND 
DISTRIBUTING  COAL  GAS.  By  S.  Hughes,  C.E.  3s. 

WATERWORKS  FOR  THE  SUPPLY  OF  CITIES  AND  TOWNS.  By  S. 
Hughes,  C.E.  3*. 

SUBTERRANEOUS  SURVEYING,  AND  THE  MAGNETIC  VARIATION 
OF  THE  NEEDLE.  By  T.  Fenwick,  with  Additions  by  T.  Baker.  2s.  6d. 
CIVIL  ENGINEERING  OF  NORTH  AMERICA.  By  D.  Stevenson.  3s. 
HYDRAULIC  ENGINEERING.  By  G.  R.  Burnell.  3s. 

RIVERS  AND  TORRENTS,  with  the  Method  of  Regulating  their  Course  and 
Channels,  Navigable  Canals,  &c.,  from  the  Italian  of  Paul  Frisi.  2$.  6d. 
COMBUSTION  OF  COAL  AND  THE  PREVENTION  OF  SMOKE.  By 
C.  Wye  Williams,  M.I.C.E.  3s. 

WATER  POWER,  as  applied  to  Mills,  &c.  By  J.  Glynn.  2 s. 

MARINE  ENGINES  and  STEAM  VESSELS  and  the  SCREW.  By  Robert 
Murray,  C.E.  Fifth  Edition.  3s. 

ENGINEER’S  GUIDE  TO  THE  ROYAL  AND  MERCANTILE  NAVIES. 
By  a  Practical  Engineer.  Revised  by  D.  F.  McCarthy. 
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ARCHITECTURE,  &c. 

Construction. 

THE  SCIENCE  of  BUILDING  :  an  Elementary  Treatise  on 
the  Principles  of  Construction.  Especially  adapted  to  the  Re¬ 
quirements  of  Architectural  Students.  By  E.  Wyndham  Tarn, 
M.A.,  Architect.  Illustrated  with  47  Wood  Engravings.  Demy 
8vo,  price  Ss.  6d.  cloth.  {Recently  published. 

“  A  very  valuable  book,  which  we  strongly  recommend  to  all  students.” — Builder. 
“A  modest  and  valuable  book  of  reference  for  the  student.  .  .  .  The  formulae  will 
be  found  perfectly  intelligible  and  available  by  the  class  for  whom  they  are  intended.” — 
Athenceum. 

“While  Mr.  Tarn’s  valuable  little  volume  is  quite  sufficiently  scientific  to  answer 
the  purposes  intended,  it  is  written  in  a  style  that  will  deservedly  make  it  popular. 
The  diagrams  are  numerous  and  exceedingly  well  executed,  and  the  treatise  does 
credit  alike  to  the  author  and  the  publisher.” — Engineer,  Feb.  17,  1871. 

“No  architectural  student  should  be  without  this  hand-book  of  constructional 
knowledge.” — A  rchitect. 

“The  book  is  very  far  from  being  a  mere  compilation  ;  it  is  an  able  digest  of 
information  which  is  only  to  be  found  scattered  through  various  works,  and  contains 
more  really  original  writing  than  many  putting  forth  far  stronger  claims  to  originality. 
....  Mr.  Tarn  has  done  his  work  exceedingly  well,  and  he  has  produced  a  book 
which  ought  to  earn  him  the  thanks  of  all  architectural  students.” — Engineering. 

Beaton  s  Pocket  Estimator. 

THE  POCKET  ESTIMATOR  FOR  THE  BUILDING 
TRADES,  being  an  easy  method  of  estimating  the  various  parts 
of  a  Building  collectively,  more  especially  applied  to  Carpenters’ 
and  Joiners’  work,  priced  according  to  the  present  value  of  material 
and  labour.  By  A.  C.  Beaton,  Author  of  ‘  Quantities  and 
Measurements.’  Numerous  Woodcuts.  \_In  the  Press. 

Villa  Architecture. 

A  HANDY  BOOK  of  VILLA  ARCHITECTURE  ;  being  a 
Series  of  Designs  for  Villa  Residences  in  various  Styles.  With 
Detailed  Specifications  and  Estimates.  By  C.  Wickes,  Architect, 
Author  of  “  The  Spires  and  Towers  of  the  Mediaeval  Churches  of 
England,”  &c.  First  Series,  consisting  of  30  Plates  ;  Second 
Series,  31  Plates.  Complete  in  1  vol.,  4to,  price  2/.  ioa  half 
morocco.  Either  Series  separate,  price  il.  j s.  each,  half  morocco. 
“The  whole  of  the  designs  bear  evidence  of  their  being  the  work  of  an  artistic 
architect,  and  they  will  prove  very  valuable  and  suggestive  to  architects,  students,  and 
amateurs.” — Building  News. 

The  Architect' s  Guide. 

THE  ARCHITECT’S  GUIDE  ;  or,  Office  and  Pocket  Com¬ 
panion  for  Engineers,  Architects,  Land  and  Building  Surveyors, 
Contractors,  Builders,  Clerks  of  Works,  &c.  By  W.  Davis 
Haskoll,  C.E.,  R.  W.  Billings,  Architect,  F.  Rogers,  and 
P.  Thompson.  With  numerous  Experiments  by  G.  Rennie, 
C.F.,  &c.  Woodcuts,  i2mo,  cloth,  price  3J.  6 d. 

Vitruvius’  A  rchitecture. 

THE  ARCHITECTURE  OF  MARCUS  VITRUVIUS 
POLLIO.  Translated  by  Joseph  Gwilt,  F.S.A.,  F.R.A.S. 
Numerous  Plates.  i2mo,  cloth  limp,  price  5-f. 
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The  Young  Architect's  Book. 

HINTS  TO  YOUNG  ARCHITECTS  ;  comprising  Advice  to 
those  who,  while  yet  at  school,  are  destined  to  the  Profession  ;  to 
such  as,  having  passed  their  pupilage,  are  about  to  travel  ;  and  to 
those  who,  having  completed  their  education,  are  about  to  practise. 
By  George  Wightwick,  Architect,  Author  of  “  The  Palace  of 
Architecture,”  &c.  &c.  Second  Edition.  With  numerous  Wood- 
cuts.  8vo,  Js.,  extra  cloth. 

Drawing  for  Builders  and  Students . 

PRACTICAL  RULES  ON  DRAWING  for  the  OPERATIVE 
BUILDER  and  YOUNG  STUDENT  in  ARCHITECTURE. 
By  George  Pyne,  Author  of  a  “Rudimentary  Treatise  on  Per¬ 
spective  for  Beginners.”  With  14  Plates,  4to,  7 s.  6d.,  boards. 
Contents. — I.  Practical  Rules  on  Drawing — Outlines.  II.  Ditto — the  Grecian 
and  Roman  Orders.  III.  Practical  Rules  on  Drawing — Perspective.  IV.  Practical 
Rules  on  Light  and  Shade.  V.  Practical  Rules  on  Colour,  &c.  &c. 

Drawing  for  Engineers ,  &c. 

THE  WORKMAN’S  MANUAL  OF  ENGINEERING 
DRAWING.  By  John  Maxton,  Instructor  in  Engineering 
Drawing,  South  Kensington.  With  upwards  of  300  Plates  and 
Diagrams.  i2mo,  cloth,  strongly  bound,  4J.  6 d.  [This  day. 

Cottages ,  Villas ,  and  Country  Houses. 

DESIGNS  and  EXAMPLES  of  COTTAGES,  VILLAS,  and 
COUNTRY  HOUSES  ;  being  the  Studies  of  several  eminent 
Architects  and  Builders  ;  consisting  of  Plans,  Elevations,  and  Per¬ 
spective  Views ;  with  approximate  Estimates  of  the  Cost  of  each. 
In  4to,  with  67  plates,  price  1 1.  ij.,  cloth. 

Weale's  Builder  s  and  Contractor' s  Price  Book. 

THE  BUILDER’S  AND  CONTRACTOR’S  PRICE  BOOK 
(Lockwood  &  Co.’s,  formerly  Weale’s).  Published  Annually. 
Containing  Prices  for  Work  in  all  branches  of  the  Building  Trade, 
with  Items  numbered  for  easy  reference,  and  an  Appendix  of 
Tables,  Notes,  and  Memoranda,  arranged  to  afford  detailed  infor¬ 
mation,  commonly  required  in  preparing  Estimates,  &c.  Originally 
Edited  by  the  late  Geo.  R.  Burnell,  C.E.,  &c.  i2mo,  4^.,  cloth. 

“A  multitudinous  variety  of  useful  information  for  builders  and  contractors . 

With  its  aid  the  prices  for  all  work  connected  with  the  building  trade  may  be  esti¬ 
mated.  ” — Building  News. 

“  Carefully  revised,  admirably  arranged,  and  clearly  printed,  it  offers  at  a  glance  a 
ready  method  of  preparing  an  estimate  or  specification  upon  a  basis  that  is  unquestion¬ 
able.  A  reliable  book  of  reference  in  the  event  of  a  dispute  between  employer  and 
employed.  ” — Engineer. 

“Well  done  and  reliable.  It  is  the  duty  of  a  just  critic  to  point  out  where  any 
improvement  can  be  made  in  any  work,  but  Mr.  Burnell  has  anticipated  all  objections 
in  his  clearly-printed  book.  We  therefore  recommend  it  to  all  branches  of  the  pro¬ 
fession.” — English  Mechanic. 

11  Mr.  Burnell  has  omitted  nothing  from  this  work  that  could  tend  to  render  it 
valuable  to  the  builder  or  contractor.” — Mechanic's  Magazine. 
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Handbook  of  Specifications. 

THE  HANDBOOK  OF  SPECIFICATIONS  ;  or,  Practical 
Guide  to  the  Architect,  Engineer,  Surveyor,  and  Builder,  in  drawing 
up  Specifications  and  Contracts  for  Works  and  Constructions. 
Illustrated  by  Precedents  of  Buildings  actually  executed  by  eminent 
Architects  and  Engineers.  Preceded  by  a  Preliminary  Essay,  and 
Skeletons  of  Specifications  and  Contracts,  &c.,  &c.,  and  explained 
by  numerous  Lithograph  Plates  and  Woodcuts.  By  Professor 
Thomas  L.  Donaldson,  President  of  the  Royal  Institute  of  British 
Architects,  Professor  of  Architecture  and  Construction,  University 
College,  London,  M.I.B.A.,  Member  of  the  various  European 
Academies  of  the  Fine  Arts.  With  A  Review  of  the  Law  of 
Contracts,  and  of  the  Responsibilities  of  Architects,  Engineers, 
and  Builders.  By  W.  Cunningham  Glen,  Barrister-at-Law,  of 
the  Middle  Temple.  2  vols.,  8vo,  with  upwards  of  1100  pp.  ot 
text,  and  33  Lithographic  Plates,  cloth,  2 1.  2 s.  (Published  at  4 /. ) 

“  In  these  two  volumes  of  1,100  pages  (together),  forty-four  specifications  of  executed 
works  are  given,  including  the  specifications  for  parts  of  the  new  Houses  of  Parliament, 
by  Sir  Charles  Barry,  and  for  the  new  Royal  Exchange,  by  Mr.  Tite,  M.P.  The 
latter,  in  particular,  is  a  very  complete  and  remarkable  document.  1 1  embodies,  to  a 
great  extent,  as  Mr.  Donaldson  mentions,  ‘  the  bill  of  quantities,  with  the  description 
of  the  works,’  and  occupies  more  than  100  printed  pages. 

“Amongst  the  other  known  buildings,  the  specifications  of  which  are  given,  are 
the  Wiltshire  Lunatic  Asylum  (Wyatt  and  Brandon)  ;  Tothill  Fields  Prison  (R.  Abra¬ 
ham)  ;  the  City  Prison,  Holloway  (Bunning)  ;  the  High  School,  Edinburgh  (Hamilton) ; 
Clothworkers’  Hall,  London  (Angel)  ;  Wellington  College,  Sandhurst  (J.  Shaw)  ; 
Houses  in  Grosvenor  Square,  and  elsewhere ;  St.  George’s  Church,  Doncaster 
(Scott)  ;  several  works  of  smaller  size  by  the  Author,  including  Messrs.  Shaw’s  Ware¬ 
house  in  Fetter  Lane,  a  very  successful  elevation  ;  the  Newcastle-upon-Tyne  Railway 
Station  (J.  Dobson)  ;  new  Westminster  Bridge  (Page) ;  the  High  Level  Bridge,  New¬ 
castle  (R.  Stephenson)  ;  various  works  on  the  Great  Northern  Railway  (Brydone)  ; 
and  one  French  specification  for  Houses  in  the  Rue  de  Rivoli,  Paris  (MM.  Armand, 
Hittorff,  Pellechet,  and  Rohault  de  Fleury,  architects).  The  last  is  a  very  elaborate 
composition,  occupying  seventy  pages.  The  majority  of  the  specifications  have  illus¬ 
trations  in  the  shape  of  elevations  and  plans. 

“We  are  most  glad  to  have  the  present  work.  It  is  valuable  as  a  record,  and  more 
valuable  still  as  a  book  of  precedents. 

“About  140  pages  of  the  second  volume  are  appropriated  to  an  exposition  of  the 
law  in  relation  to  the  legal  liabilities  of  engineers,  architects,  contractors,  and  builders, 
by  Mr.  W.  Cunningham  Glen,  Barrister-at-law  ;  intended  rather  for  those  persons 
than  for  the  legal  practitioner.  Suffice  it,  in  conclusion,  to  say  in  words  what  our 
readers  will  have  gathered  for  themselves  from  the  particulars  we  have  given,  that 
Donaldson’s  Handbook  of  Specifications  must  be  bought  by  all  architects.” — Builder. 


Mechanical  Engineering. 

A  PRACTICAL  TREATISE  ON  MECHANICAL  ENGI¬ 
NEERING:  comprising  Metallurgy,  Moulding,  Casting,  Forging, 
Tools,  Workshop  Machinery,  Mechanical  Manipulation,  Manufac¬ 
ture  of  the  Steam  Engine,  &c.  &c.  With  an  Appendix  on  the 
Analysis  of  Iron  and  Iron  Ore,  and  Glossary  of  Terms.  By  Francis 
C ampin,  C.E.  Illustrated  with  91  Woodcuts  and  28  Plates  of 
Slotting,  Shaping,  Drilling,  Punching,  Shearing,  and  Riveting 
Machines — Blast,  Refining,  and  Reverberatory  Furnaces — Steam 
Engines,  Governors,  Boilers,  Locomotives,  &c.  Demy  8vo,  cloth, 
price  12  s. 
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Grantham  s  Iron  Ship-Building ,  enlarged. 

ON  IRON  SHIP-BUILDING;  with  Practical  Examples  and 
Details.  Fifth  Edition.  Imp.  4to,  boards,  enlarged  from  24  to  40 
Plates  (21  quite  new),  including  the  latest  Examples.  Together 
with  separate  Text,  i2mo,  cloth  limp,  also  considerably  enlarged, 
By  John  Grantham,  M.  Inst.  C.E.,  &c.  Price  2/.  2 s.  complete. 

Description  of  Plates. 


1.  Hollow  and  Bar  Keels,  Stem  and 

Stern  Posts.  [Pieces. 

2.  Side  Frames,  Floorings,  and  Bilge 

3.  Floorings  continued — Keelsons, Deck 

Beams,  Gunwales,  and  Stringers. 

4.  Gunwales  continued —  Lower  Decks, 

and  Orlop  Beams. 

4a.  Gunwales  and  Deck  Beam  Iron. 

5.  Angle-Iron,  T  Iron,  Z  Iron,  Bulb 

Iron,  as  Rolled  for  Building. 

6.  Rivets,  shown  in  section,  natural  size ; 

Flush  and  Lapped  Joints,  with 
Single  and  Double  Riveting. 

7.  Plating,  three  plans  ;  Bulkheads  and 

Modes  of  Securing  them. 

8.  Iron  Masts,  with  Longitudinal  and 

Transverse  Sections. 

9.  Sliding  Keel,  Water  Ballast, Moulding 

the  Frames  in  Iron  Ship  Building, 
Levelling  Plates. 

10.  Longitudinal  Section,  and  Half¬ 

breadth  Deck  Plan  of  Large  V essels 
on  a  reduced  Scale. 

11.  Midship  Sections  of  Three  Vessels. 

12.  Large  Vessel,  showing  Details — Fore 

End  in  Section,  and  End  View, 
with  Stern  Post,  Crutches,  &c. 

13.  Large  Vessel, showing  Details — A  fter 

End  in  Section,  with  End  View, 
Stern  F rame  for  Screw,  and  Rudder. 

14.  Large  Vessel,  showing  Details — Mid¬ 

ship  Section,  half  breadth. 

15.  Machines  for  Punching  and  Shearing 

Plates  and  Angle-Iron,  and  for 
Bending  Plates  ;  Rivet  Hearth. 

15 a.  Beam-Bending  Machine,  Indepen¬ 
dent  Shearing,  Punching  and  Angle- 
Iron  Machine. 


15b.  Double  Lever  Punching  and  Shearing 
Machine,  arranged  for  cutting 
Angle  and  T  Iron,  with  Dividing 
Table  and  Engine. 

16.  Machines. — Garforth’s  Riveting  Ma¬ 

chine,  Drilling  and  Counter-Sinking 
Machine. 

1 6a.  Plate  Planing  Machine. 

17.  Air  Furnace  for  Heating  Plates  and 

Angle-Iron  :  Various  Tools  used  in 
Riveting  and  Plating. 

18.  Gunwale  ;  Keel  and  Flooring  ;  Plan 

for  Sheathing  with  Copper. 

18 a.  Grantham’s  Improved  Plan  of  Sheath¬ 
ing  Iron  Ships  with  Copper. 

19.  Illustrations  of  the  Magnetic  Condi¬ 

tion  of  various  Iron  Ships. 

20.  Gray’s  Floating  Compass  and  Bin¬ 

nacle,  with  Adjusting  Magnets,  &c. 

21.  Corroded  Iron  Bolt  in  Frame  of 

Wooden  Ship  ;  Jointing  Plates. 
22-4.  Great  Eastern — Longitudinal  Sec¬ 
tions  and  Half-breadth  Plans — Mid¬ 
ship  Section,  with  Details — Section 
in  Engine  Room,  and  Paddle  Boxes. 
25-6.  Paddle  Steam  Vessel  of  Steel. 

27.  Scarbrough — Paddle  Vessel  of  Steel. 
28-9.  Proposed  Passenger  Steamer. 

30.  Persian — Iron  Screw  Steamer. 

31.  Midship  Section  of  H.M.  Steam 

Frigate,  Warrior. 

32.  Midship  Section  of  H.M.  Steam 

Frigate,  Hercules. 

33.  Stem,  Stem,  and  Rudder  of  H.M. 

Steam  Frigate,  Bellerophon. 

34.  M idship  Section  of  H.  M.  Troop  Ship, 

Serapis. 

35.  Iron  Floating  Dock. 


“An  enlarged  edition  of  an  elaborately  illustrated  work.” — Builder,  July  11,  1868. 

“  This  edition  of  Mr.  Grantham’s  work  has  been  enlarged  and  improved,  both  with 
respect  to  the  text  and  the  engravings  being  brought  down  to  the  present  period.  .  . 
The  practical  operations  required  in  producing  a  shipare  described  and  illustrated  with 
care  and  precision.” — Mechanics'  Magazine ,  July  17,  1868. 

“  A  thoroughly  practical  work,  and  every  question  of  the  many  in  relation  to  iron 
shipping  which  admit  of  diversity  of  opinion,  or  have  various  and  conflicting  personal 
interests  attached  to  them,  is  treated  with  sober  and  impartial  wisdom  and  good  sense. 
.  .  .  .  As  good  a  volume  for  the  instruction  of  the  pupil  or  student  of  iron  naval 

architecture  as  can  be  found  in  any  language.” — Practical  Mechanic' s  Journal , 
August,  1868. 

“  A  very  elaborate  work.  .  .  .  It  forms  a  most  valuable  addition  to  the  history 

of  iron  shipbuilding,  while  its  having  been  prepared  by  one  who  has  made  the  subject 
his  study  for  many  years,  and  whose  qualifications  have  been  repeatedly  recognised, 
will  recommend  it  as  one  of  practical  utility  to  all  interested  in  shipbuilding.” — Army 
and  Navy  Gazette,  July  n,  1868. 


WORKS  PUBLISHED  BY  LOCKWOOD  &  CO.  19 


CARPENTRY,  TIMBER,  &c. 

- ♦ - 

Tredgold’s  Carpentry ,  new  &  enlarged  Edition. 

THE  ELEMENTARY  PRINCIPLES  OF  CARPENTRY  : 
a  Treatise  on  the  Pressure  and  Equilibrium  of  Timber  Framing,  the 
Resistance  of  Timber,  and  the  Construction  of  Floors,  Arches, 
Bridges,  Roofs,  Uniting  Iron  and  Stone  with  Timber,  &c.  To  which 
is  added  an  Essay  on  the  Nature  and  Properties  of  Timber,  &c., 
with  Descriptions  of  the  Kinds  of  Wood  used  in  Building  ;  also 
numerous  Tables  of  the  Scantlings  of  Timber  for  different  purposes, 
the  Specific  Gravities  of  Materials,  &c.  By  Thomas  Tredgold, 
C.E.  Edited  by  Peter  Barlow,  F.R.S.  Fifth  Edition,  cor¬ 
rected  and  enlarged.  With  64  Plates  (11  of  which  now  first  appear 
in  this  edition),  Portrait  of  the  Author,  and  several  Woodcuts.  In 
I  vol.,  4to,  published  at  2 l.  2 s.,  reduced  to  il.  5^.,  cloth. 

“  ‘  Tredgold’s  Carpentry*  ought  to  be  in  every  architect’s  and  every  builder’s 
library,  and  those  who  do  not  already  possess  it  ought  to  avail  themselves  of  the  new 
issue.” — Builder,  April  9,  1870. 

A  work  whose  monumental  excellence  must  commend  it  wherever  skilful  car¬ 
pentry  is  concerned.  The  Author’s  principles  are  rather  confirmed  than  impaired  by 
time,  and,  as  now  presented,  combine  the  surest  base  with  the  most  interesting  display 
of  progressive  science.  The  additional  plates  are  of  great  intrinsic  value.” — Building 
News,  Feb.  25,  1870. 

“‘Tredgold’s  Carpentry’  has  ever  held  a  high  position,  and  the  issue  of  the  fifth 
edition,  in  a  still  more  improved  and  enlarged  form,  will  give  satisfaction  to  a  very 
large  number  of  artisans  who  desire  to  raise  themselves  in  their  business,  and  who 
seek  to  do  so  by  displaying  a  greater  amount  of  knowledge  and  intelligence  than  their 
fellow-workmen.  It  is  as  complete  a  work  as  need  be  desired.  To  the  superior 
workman  the  volume  will  prove  invaluable  ;  it  contains  treatises  written  in  language 
which  he  will  readily  comprehend.” — Mining  Journal,  Feb.  12,  1870. 

Grandy  s  Timber  Tables. 

THE  TIMBER  IMPORTER’S,  TIMBER  MERCHANT’S, 
and  BUILDER’S  STANDARD  GUIDE.  By  Richard  E. 
Grandy.  Comprising  : — An  Analysis  of  Deal  Standards,  Home 
and  Foreign,  with  comparative  Values  and  Tabular  Arrangements 
for  Fixing  Nett  Landed  Cost  on  Baltic  and  North  American  Deals, 
including  all  intermediate  Expenses,  Freight,  Insurance,  Duty,  &c., 
&c.  ;  together  with  Copious  Information  for  the  Retailer  and 
Builder.  i2mo,  price  7 s.  6d.  cloth. 

“Everything  it  pretends  to  be :  built  up  gradually,  it  leads  one  from  a  forest  to  a 
trenail,  and  throws  in,  as  a  makeweight,  a  host  of  material  concerning  bricks,  columns, 
cisterns,  &c. — all  that  the  class  to  whom  it  appeals  requires.” — English  Mechanic. 

“  The  only  difficulty  we  have  is  as  to  what  is  not  in  its  pages.  What  we  have  tested 
of  the  contents,  taken  at  random,  is  invariably  correct.” — Illustrated  Builders  Journal. 

Tables  for  P  acking-Case  Makers. 

PACKING-CASE  TABLES  ;  showing  the  number  of  Superficial 
Feet  in  Boxes  or  Packing-Cases,  from  six  inches  square  and 
upwards.  Compiled  by  William  Richardson,  Accountant. 
Oblong  4to,  cloth,  price  3^.  6 d. 

“Will  save  much  labour  and  calculation  to  packing-case  makers  and  those  who  use 
packing-cases.” — Grocer.  “  Invaluable  labour-saving  tables.” — Ironmonger. 
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Nicholsons  Carpenter s  Guide . 

THE  CARPENTER’S  NEW  GUIDE ;  or,  BOOK  of  LINES 
for  CARPENTERS  :  comprising  all  the  Elementary  Principles 
essential  for  acquiring  a  knowledge  of  Carpentry.  Founded  on  the 
late  Peter  Nicholson’s  standard  work.  A  new  Edition,  revised 
by  Arthur  Ashpitel,  F.S.A.,  together  with  Practical  Rules  on 
Drawing,  by  George  Pyne.  With  74  Plates,  4to,  1  /.  is.  cloth. 

Dowsing' s  Timber  Merchant' s  Companion. 

THE  TIMBER  MERCHANT’S  AND  BUILDER’S  COM¬ 
PANION  ;  containing  New  and  Copious  Tables  of  the  Reduced 
Weight  and  Measurement  of  Deals  and  Battens,  of  all  sizes,  from 
One  to  a  Thousand  Pieces,  and  the  relative  Price  that  each  size 
bears  per  Lineal  Foot  to  any  given  Price  per  Petersburgh  Standard 
Hundred  ;  the  Price  per  Cube  Foot  of  Square  Timber  to  any  given 
Price  per  Load  of  50  Feet;  the  proportionate  Value  of  Deals  and 
Battens  by  the  Standard,  to  Square  Timber  by  the  Load  of  50  Feet ; 
the  readiest  mode  of  ascertaining  the  Price  of  Scantling  per  Lineal 
Foot  of  any  size,  to  any  given  Figure  per  Cube  Foot.  Also  a 
variety  of  other  valuable  information.  By  William  Dowsing, 
Timber  Merchant.  Second  Edition.  Crown  8vo,  3s.  cloth. 

“  Everything  is  as  concise  and  clear  as  it  can  possibly  be  made.  There  can  be  no 
doubt  that  every  timber  merchant  and  builder  ought  to  possess  it, because  such  possession 
would,  with  use,  unquestionably  save  a  very  great  deal  of  time,  and,  moreover,  ensure 
perfect  accuracy  in  calculations.  There  is  also  another  class  besides  these  who  ought 
to  possess  it ;  we  mean  all  persons  engaged  in  carrying  wood,  where  it  is  requisite  to 
ascertain  its  weight.  Mr.  Dowsing  s  tables  provide  an  easy  means  of  doing  this. 
Indeed  every  person  who  has  to  do  with  wood  ought  to  have  it.” — Hull  Advertiser. 


MECHANICS,  &c. 


Mechanic  s  Workshop  Companion. 

THE  OPERATIVE  MECHANIC’S  WORKSHOP  COM¬ 
PANION,  and  THE  SCIENTIFIC  GENTLEMAN’S  PRAC¬ 
TICAL  ASSISTANT  ;  comprising  a  great  variety  of  the  most 
useful  Rules  in  Mechanical  Science;  with  numerous  Tables  of  Prac¬ 
tical  Data  and  Calculated  Results.  By  W.  Templeton,  Author 
of  “The  Engineer’s,  Millwright’s,  and  Machinist’s  Practical  As¬ 
sistant.”  Tenth  Edition,  with  Mechanical  Tables  for  Operative 
Smiths,  Millwrights,  Engineers,  &c. ;  together  with  several  Useful 
and  Practical  Rules  in  Hydraulics  and  Hydrodynamics,  a  variety 
of  Experimental  Results,  and  an  Extensive  Table  of  Powers  and 
Roots.  11  Plates.  i2mo,  5j.  bound.  [Just published. 

“  As  a  text-book  of  reference,  in  which  mechanical  and  commercial  demands  are 
judiciously  met,  Templeton’s  Companion  stands  unrivalled.” — Mecha?iics' Magazine. 

Admirably  adapted  to  the  wants  of  a  very  large  class.  It  has  met  with  great 
success  in  the  engineering  workshop,  as  we  can  testify  ;  and  there  are  a  great  many 
men  who,  in  a  great  measure,  owe  their  rise  in  life  to  this  little  work.  ” — Building  News. 


WORKS  PUBLISHED  BY  LOCKWOOD  &  CO. 


21 


Engineer  s  Assistant. 

THE  ENGINEER’S,  MILLWRIGHT’S,  and  MACHINIST’S 
PRACTICAL  ASSISTANT  ;  comprising  a  Collection  of  Useful 
Tables,  Rules,  and  Data.  Compiled  and  Arranged,  with  Original 
Matter,  by  W.  Templeton.  4th  Edition.  i8mo,  2s.bd.  cloth. 

“  So  much  varied  information  compressed  into  so  small  a  space,  and  published  at  a 
price  which  places  it  within  the  reach  of  the  humblest  mechanic,  cannot  fail  to  com¬ 
mand  the  sale  which  it  deserves.  With  the  utmost  confidence  we  commend  this  book 
to  the  attention  of  our  readers.” — Mechanics'  Magazine. 

“  Every  mechanic  should  become  the  possessor  of  the  volume,  and  a  more  suitable 
present  to  an  apprentice  to  any  of  the  mechanical  trades  could  not  possibly  be  made.” 
— Building  flews. 

Designing ,  Measuring ,  and  Valuing. 

THE  STUDENT’S  GUIDE  to  the  PRACTICE  of  MEA¬ 
SURING,  and  VALUING  ARTIFICERS’  WORKS;  containing 
Directions  for  taking  Dimensions,  Abstracting  the  same,  and  bringing 
the  Quantities  into  Bill,  with  Tables  of  Constants,  and  copious 
Memoranda  for  the  Valuation  of  Labour  and  Materials  in  the  res¬ 
pective  Trades  of  Bricklayer  and  Slater,  Carpenter  and  Joiner, 
Painter  and  Glazier,  Paperhanger,  &c.  With  43  Plates  and  Wood- 
cuts.  Originally  edited  by  Edward  Dobson,  Architect.  New 
Edition,  re-written,  with  Additions  on  Mensuration  and  Construc¬ 
tion,  and  several  useful  Tables  for  facilitating  Calculations  and 
Measurements.  By  E.  Wyndham  Tarn,  M.A.,  Architect.  8vo, 
ioj.  6d.  cloth.  {Just published. 

“  This  useful  book  should  be  in  every  architect’s  and  builder’s  office.  It  contains 
a  vast  amount  of  information  absolutely  necessary  to  be  known.” — The  Irish  Builder. 

“  The  book  is  well  worthy  the  attention  of  the  student  in  architecture  and  surveying, 
as  by  the  careful  study  of  it  his  progress  in  his  profession  will  be  much  facilitated.”— 
Mining  Journal,  Feb.  11,  1871. 

“  We  have  failed  to  discover  anything  connected  with  the  building  trade,  from  ex¬ 
cavating  foundations  to  bell-hanging,  that  is  not  fully  treated  upon  in  this  valuable 
work.” — The  Artizan,  March,  1871. 

“  Mr.  Tarn  has  well  performed  the  task  imposed  upon  him,  and  has  made  many 
further  and  valuable  additions,  embodying  a  large  amount  of  information  relating  to 
the  technicalities  and  modes  of  construction  employed  in  the  several  branches  of  the 

building  trade . From  the  extent  of  the  information  which  the  volume 

embodies,  and  the  care  taken  to  secure  accuracy  in  every  detail,  it  cannot  fail  to  prove 
of  the  highest  value  to  students,  whether  training  in  the  offices  of  provincial  surveyors, 
or  in  those  of  London  practitioners.” — Colliery  Guardian ,  February  10th,  1871. 

“  Altogether  the  book  is  one  which  well  fulfils  the  promise  of  its  title-page,  and  we 
can  thoroughly  recommend  it  to  the  class  for  whose  use  it  has  been  compiled.  Mr. 
Tarn’s  additions  and  revisions  have  much  increased  the  usefulness  of  the  work,  and 
have  especially  augmented  its  value  to  students.  Finally,  it  is  only  just  to  the  pub¬ 
lishers  to  add  that  the  book  has  been  got  up  in  excellent  style,  the  typography  being 
bold  and  clear,  and  the  plates  very  well  executed.” — Engineering,  March  24,  1871. 

Superficial  Measurement . 

THE  TRADESMAN’S  GUIDE  TO  SUPERFICIAL  MEA¬ 
SUREMENT.  Tables  calculated  from  1  to  200  inches  in  length, 
by  1  to  108  inches  in  breadth.  For  the  use  of  Architects,  Surveyors, 
Engineers,  Timber  Merchants,  Builders,  &c.  By  James  Haw¬ 
kings.  Fcp.  2s-  6d.  cloth. 
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MATHEMATICS,  &c. 


Gregory  s  Practical  Mathematics. 

MATHEMATICS  for  PRACTICAL  MEN  ;  being  a  Common¬ 
place  Book  of  Pure  and  Mixed  Mathematics.  Designed  chiefly 
for  the  Use  of  Civil  Engineers,  Architects,  and  Surveyors.  Part  I. 
Pure  Mathematics — comprising  Arithmetic,  Algebra,  Geometry, 
Mensuration,  Trigonometry,  Conic  Sections,  Properties  of  Curves. 
Part  II.  Mixed  Mathematics — comprising  Mechanics  in  general, 
Statics,  Dynamics,  Hydrostatics,  Hydrodynamics,  Pneumatics, 
Mechanical  Agents,  Strength  of  Materials.  With  an  Appendix  of 
copious  Logarithmic  and  other  Tables.  By  Olinthus  Gregory, 
LL.D.,  F.R.  A.  S.  Enlarged  by  Henry  Law,  C.E.  4th  Edition, 
carefully  revised  and  corrected  by  J.  R.  Young,  formerly  Profes¬ 
sor  of  Mathematics,  Belfast  College  ;  Author  of  “A  Course  of 
Mathematics,”  &c.  With  13  Plates.  Medium  8vo,  1  l.  is.  cloth. 

“Asa  standard  work  on  mathematics  it  has  not  been  excelled.” — Artizan. 

“  The  engineer  or  architect  will  here  find  ready  to  his  hand,  rules  for  solving  nearly 
every  mathematical  difficulty  that  may  arise  in  his  practice.  As  a  moderate  acquaint¬ 
ance  with  arithmetic,  algebra,  and  elementary  geometry  is  absolutely  necessary  to  the 
proper  understanding  of  the  most  useful  portions  of  this  book,  the  author  very  wisely 
has  devoted  the  first  three  chapters  to  those  subjects,  so  that  the  most  ignorant  may  be 
enabled  to  master  the  whole  of  the  book,  without  aid  from  any  other.  The  rules  are  in 
all  cases  explained  by  means  of  examples,  in  which  every  step  of  the  process  is  clearly 
worked  out.” — Builder. 

‘  ‘  One  of  the  most  serviceable  books  to  the  practical  mechanics  of  the  country.  . 

The  edition  of  1847  was  fortunately  entrusted  to  the  able  hands  of  Mr.  Law,  who 
revised  it  thoroughly,  re-wrote  many  chapters,  and  added  several  sections  to  those 
which  had  been  rendered  imperfect  by  advanced  knowledge.  On  examining  the  various 
and  many  improvements  which  he  introduced  into  the  work,  they  seem  almost  like  a 
new  structure  on  an  old  plan,  or  rather  like  the  restoration  of  an  old  ruin,  not  only  to 
its  former  substance,  but  to  an  extent  which  meets  the  larger  requirements  of  modern 

times . In  the  edition  just  brought  out,  the  work  has  again  been  revised  by 

Professor  Young.  He  has  modernised  the  notation  throughout,  introduced  a  few 
paragraphs  here  and  there,  and  corrected  the  numerous  typographical  errors  which 
have  escaped  the  eyes  of  the  former  Editor.  The  book  is  now  as  complete  as  it  is 

possible  to  make  it . We  have  carried  our  notice  of  this  book  to  a  greater 

length  than  the  space  allowed  us  justified,  but  the  experiments  it  contains  are  so 
interesting,  and  the  method  of  describing  them  so  clear,  that  we  may  be  excused  for 
overstepping  our  limit.  It  is  an  instructive  book  for  the  student,  and  a  Text¬ 
book  for  him  who  having  once  mastered  the  subjects  it  treats  of,  needs  occasionally  to 
refresh  his  memory  upon  them.” — Building  News. 

The  Metric  System . 

A  SERIES  OF  METRIC  TABLES,  in  which  the  British 
Standard  Measures  and  Weights  are  compared  with  those  of  the 
Metric  System  at  present  in  use  on  the  Continent.  By  C.  H. 
Dowling,  C.  E.  8vo,  ioj.  6d.  strongly  bound. 

*  ‘  Mr.  Dowling’s  Tables,  which  are  well  put  together,  come  just  in  time  as  a  ready 
reckoner  for  the  conversion  of  one  system  into  the  other.” — Atherueum. 

“  Their  accuracy  has  been  certified  by  Professor  Airy,  the  Astronomer  Royal.”— 
Builder. 

“  Resolution  8. — That  advantage  will  be  derived  from  the  recent  publication  of 
Metric  Tables,  by  C.  H.  Dowling,  C.E.” — Report  of  Section  F,  British  Association, 
Bath. 
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Inwood's  Tables ,  greatly  enlarged  and  improved ’ 

TABLES  FOR  THE  PURCHASING  of  ESTATES,  Freehold, 
Copyhold,  or  Leasehold ;  Annuities,  Advowsons,  &c. ,  and  for  the 
Renewing  of  Leases  held  under  Cathedral  Churches,  Colleges,  or 
other  corporate  bodies;  for  Terms  of  Years  certain,  and  for  Lives  ; 
also  for  Valuing  Reversionary  Estates,  Deferred  Annuities,  Next 
Presentations,  &c.,  together  with  Smart’s  Five  Tables  of  Compound 
Interest,  and  an  Extension  of  the  same  to  lower  and  Intermediate 
Rates.  By  William  In  wood,  Architect.  The  18th  edition,  with 
considerable  additions,  and  new  and  valuable  Tables  of  Logarithms 
for  the  more  Difficult  Computations  of  the  Interest  of  Money,  Dis¬ 
count,  Annuities,  &c.,  by  M.  Fedor  Thoman,  of  the  Societe 
Credit  Mobilier  of  Paris.  i2mo,  8j.  cloth. 

*  This  edition  ( the  18  th)  differs  in  many  important  particulars 
from  former  ones.  The  changes  consist ,  first,  in  a  more  convenient 
and  systematic  arrangement  of  the  original  Tables ,  and  in  the  removal 
of  certain  numerical  errors  which  a  very  careful  revision  of  the  whole 
has  enabled  the  present  editor  to  discover ;  and  secondly,  in  the 
extension  of  practical  utility  conferred  on  the  work  by  the  introduction 
of  Tables  now  inserted  for  the  first  time.  This  new  and  important 
matter  is  all  so  much  actually  added  to  In  wood’s  Tables  ;  nothing 
has  been  abstracted  from  the  original  collection :  so  that  those  who  have 
been  long  in  the  habit  of  consulting  In  wood  for  any  special  profes¬ 
sional  purpose  will ,  as  heretofore ,  find  the  information  sought  still  in 
its  pages. 

“  Those  interested  in  the  purchase  and  sale  of  estates,  and  in  the  adjustment  o i 
compensation  cases,  as  well  as  in  transactions  in  annuities,  life  insurances,  &c.,  will 
find  the  present  edition  of  eminent  service.” — Engineering. 

Geometry  for  the  Architect ,  Engineer ,  &c. 

PRACTICAL  GEOMETRY,  for  the  Architect,  Engineer,  and 
Mechanic  ;  giving  Rules  for  the  Delineation  and  Application  of 
various  Geometrical  Lines,  Figures  and  Curves.  By  E.  W.  Tarn, 
M.A.,  Architect,  Author  of  “The  Science  of  Building,”  &c. 
With  Illustrations.  Demy  8vo.  \_In  the  press. 

Compound  Interest  and  A  nnuities. 

THEORY  of  COMPOUND  INTEREST  and  ANNUITIES  ; 
with  Tables  of  Logarithms  for  the  more  Difficult  Computations  of 
Interest,  Discount,  Annuities,  &c.,  in  all  their  Applications  and 
Uses  for  Mercantile  and  State  Purposes.  With  an  elaborate  Intro¬ 
duction.  By  Fedor  Thoman,  of  the  Society  Credit  Mobilier, 
Paris.  l2mo,  cloth, (  5^. 

‘‘A  very  powerful  work,  and  the  Author  has  a  very  remarkable  command  of  his 
subject.” — Professor  A.  de  Morgan. 

“No  banker,  merchant,  tradesman,  or  man  of  business,  ought  to  be  without  Mr. 
Thoman’ s  truly  ‘handy-book.’  ” — Review. 

“  The  author  of  this  ‘  handy-book  ’  deserves  our  thanks.” — Insurance  Gazette. 

“  We  recommend  it  to  the  notice  of  actuaries  and  accountants.” — Athenceum. 
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The  Military  Sciences. 

AIDE-MEMOIRE  to  the  MILITARY  SCIENCES.  Framed 
from  Contributions  of  Officers  and  others  connected  with  the  dif¬ 
ferent  Services.  Originally  edited  by  a  Committee  of  the  Corps  of 
Royal  Engineers.  Second  Edition,  most  carefully  revised  by  an 
Officer  of  the  Corps,  with  many  additions  ;  containing  nearly  350 
Engravings  and  many  hundred  Woodcuts.  3  vols.  royal  8vo,  extra 
cloth  boards,  and  lettered,  price  4/.  IOj. 

‘  ‘  A  compendious  encyclopaedia  of  military  knowledge,  to  which  we  are  greatly  in¬ 
debted.  ” — Edinburgh  Review. 

‘  *  The  most  comprehensive  work  of  reference  to  the  military  and  collateral  sciences. 
Among  the  list  of  contributors,  some  seventy-seven  in  number,  will  be  found  names  of 

the  highest  distinction  in  the  services . The  work  claims  and  possesses  the  great 

merit  that  by  far  the  larger  portion  of  its  subjects  have  been  treated  originally  by  the 
practical  men  who  have  been  its  contributors.” — Volunteer  Service  Gazette. 

Field  Fortification. 

A  TREATISE  on  FIELD  FORTIFICATION,  the  ATTACK 
of  FORTRESSES,  MILITARY,  MINING,  and  RECON¬ 
NOITRING.  By  Colonel  I.  S.  Macaulay,  late  Professor  of 
Fortification  in  the  Royal  Military  Academy,  Woolwich.  Sixth 
Edition,  crown  8vo,  cloth,  with  separate  Atlas  of  12  Plates,  sewed, 
price  12 s.  complete. 

Dye-  Wares  and  Colours. 

THE  MANUAL  of  COLOURS  and  DYE-WARES:  their 
Properties,  Applications,  Valuation,  Impurities,  and  Sophistications. 
For  the  Use  of  Dyers,  Printers,  Dry  Salters,  Brokers,  &c.  By  J. 
W.  Slater.  Post  8vo,  cloth,  price  7 s.  6 d.  [ Recently  published. 

“  Essentially  a  manual  for  practical  men,  and  precisely  such  a  book  as  practical 
men  will  appreciate.” — Scientific  Review. 

“  A  complete  encyclopaedia  of  the  materia  tinctoria.  The  information  given 
respecting  each  article  is  full  and  precise,  and  the  methods  of  determining  the  value 
of  articles  such  as  these,  so  liable  to  sophistication,  are  given  with  clearness,  and  are 
practical  as  well  as  valuable.” — Chemist  a?ui  Druggist. 

Electricity. 

A  MANUAL  of  ELECTRICITY ;  including  Galvanism,  Mag¬ 
netism,  Diamagnetism,  Electro-Dynamics,  Magno- Electricity,  and 
the  Electric  Telegraph.  By  Henry  M.  Noad,  Ph.  D.,  F.C.S., 
Lecturer  on  Chemistry  at  St.  George’s  Hospital.  Fourth  Edition, 
entirely  rewritten.  Illustrated  by  500  Woodcuts.  8vo,  1 1. 4 s.  cloth. 

“  This  publication  fully  bears  out  its  title  of  ‘  Manual.’  It  discusses  in  a  satisfactory 
manner  electricity,  frictional  and  voltaic,  thermo-electricity,  and  electro-physiology.” 
— A  thenaum. 

“  The  commendations  already  bestowed  in  the  pages  of  the  Lancet  on  the  former 
editions  of  this  work  are  more  than  ever  merited  by  the  present.  The  accounts  given 
of  electricity  and  galvanism  are  not  only  complete  in  a  scientific  sense,  but,  which  is  a 
rarer  thing,  are  popular  and  interesting.” — La7icet. 
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Text-Book  of  Electricity. 

THE  STUDENT’S  TEXT-BOOK  OF  ELECTRICITY:  in¬ 
cluding  Magnetism,  Voltaic  Electricity,  Electro-Magnetism,  Dia¬ 
magnetism,  Magneto-Electricity,  Thermo-Electricity,  and  Electric 
Telegraphy.  Being  a  Condensed  Resume  of  the  Theory  and  Ap¬ 
plication  of  Electrical  Science,  including  its  latest  Practical  Deve¬ 
lopments,  particularly  as  relating  to  Aerial  and  Submarine  Tele¬ 
graphy.  By  Henry  M.  Noad,  Ph.D.,  Lecturer  on  Chemistry  at 
St.  George’s  Hospital.  Post  8vo,  400  Illustrations,  12 s.  6 d.  cloth. 

“  We  can  recommend  Dr.  Noad’s  book  for  clear  style,  great  range  of  subject,  a  good 
index,  and  a  plethora  of  woodcuts.  Such  collections  as  the  present  are  indispensable.” 
— A  thenceu7n. 

“  A  most  elaborate  compilation  of  the  facts  of  electricity  and  magnetism,  and  of  the 
theories  which  have  been  advanced  concerning  them.” — Popular  Science  Review. 

“  Clear,  compendious,  compact,  well  illustrated,  and  well  printed,  this  is  an  excel¬ 
lent  manual.” — Lancet. 

“  We  can  strongly  recommend  the  work,  as  an  admirable  text-book,  to  every  student 
— beginner  or  advanced — of  electricity.” — E7igineering. 

“  The  most  complete  manual  on  the  subject  of  electricity  to  be  met  with.” — Observer. 
“  Nothing  of  value  has  been  passed  over,  and  nothing  given  but  what  will  lead  to  a 
correct,  and  even  an  exact,  knowledge  of  the  present  state  of  electrica  1  science.” — 
Mechanics'  Magazine. 

“  We  know  of  no  book  on  electricity  containing  so  much  information  on  experi¬ 
mental  facts  as  this  does,  for  the  size  of  it,  and  no  bo  ok  of  any  size  that  contains  so 
complete  a  range  of  facts.” — English  Mechanic. 

Rudimentary  Magnetism. 

RUDIMENTARY  MAGNETISM  :  being  a  concise  exposition 
of  the  general  principles  of  Magnetical  Science,  and  the  purposes 
to  which  it  has  been  applied.  By  Sir  W.  Snow  Harris,  F.R.S. 
New  and  enlarged  Edition,  with  considerable  additions  by  Dr. 
Noad,  Ph.D.  Numerous  Woodcuts.  i2mo.  \_In  the  press. 

Chemical  A  nalysis. 

THE  COMMERCIAL  HANDBOOK  of  CHEMICAL  ANA- 
LY  SIS  ;  or  Practical  Instructions  for  the  determination  of  the  In¬ 
trinsic  or  Commercial  Value  of  Substances  used  in  Manufactures, 
in  Trades,  and  in  the  Arts.  By  A.  Normandy,  Author  of  “  Prac¬ 
tical  Introduction  to  Rose’s  Chemistry,”  and  Editor  of  Rose’s 
“Treatise  of  Chemical  Analysis.”  Illustrated  with  Woodcuts. 
Second  and  cheaper  Edition,  post  8vo,  gs.  cloth. 

“We  recommend  this  book  to  the  careful  perusal  of  every  one  ;  it  may  be  truly 
affirmed  to  be  of  universal  interest,  and  we  strongly  recommend  it  to  our  readers  as  a 
guide,  alike  indispensable  to  the  housewife  as  to  the  pharmaceutical  practitioner.” — 
Medical  Tunes. 

“The  very  best  work  on  the  subject  the  English  press  has  yet  produced.” — Me¬ 
chanics'  Magazine. 

Practical  Philosophy. 

A  SYNOPSIS  of  PRACTICAL  PHILOSOPHY.  By  the  Rev. 
John  Carr,  M.  A.,  late  Fellow  of  Trin.  Coll.,  Cambridge.  Second 
Edition.  i8mo,  5-r.  cloth. 
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Science  and  A  rt. 

THE  YEAR-BOOK  of  FACTS  in  SCIENCE  and  ART  ;  ex¬ 
hibiting  the  most  important  Improvements  and  Discoveries  of  the 
Past  Year  in  Mechanics  and  the  Useful  Arts,  Natural  Philosophy, 
Electricity,  Chemistry,  Zoology  and  Botany,  Geology  and  Mine¬ 
ralogy,  Meteorology  and  Astronomy.  By  John  Timbs,  F.S.A., 
Author  of  “Curiosities  of  Science,”  “Things  not  Generally 
Known,”  &c.  With  Steel  Portrait  and  Vignette.  Fcap.  5-r.  cloth. 

***  This  work ,  published  annually ,  records  the  proceedings  of  the 
principal  scientific  societies,  and  is  indispensable  to  all  who  wish  to 
possess  a  faithful  record  of  the  latest  novelties  in  science  and  the  arts. 

The  back  Volumes,  from  1861  to  1870,  each  containing  a  Steel 
Portrait,  and  an  extra  Volume  for  1862,  with  Photograph,  may  still 
be  had,  price  5j.  ea'ch. 

‘  *  Persons  who  wish  for  a  concise  annual  summary  of  important  scientific  events  will 
find  their  desire  in  the  ‘Year  Book  of  Facts.’  ” — A  thenceum. 

“  The  standard  work  of  its  class.  Mr.  Timbs’s  *  Year  Book  ’  is  always  full  of  sugges¬ 
tive  and  interesting  matter,  and  is  an  excellent  resume  of  the  year’s  progress  in  the 
sciences  and  the  arts.” — Builder. 

“  A  correct  exponent  of  scientific  progress  ....  a  record  of  abiding  interest.  If 
anyone  wishes  to  know  what  progress  science  has  made,  or  what  has  been  done  in  any 
branch  of  art  during  the  past  year,  he  has  only  to  turn  to  Mr.  Timbs’s  pages,  and 
is  sure  to  obtain  the  required  information.” — Mechanics'  Magazine. 

“  An  invaluable  compendium  of  scientific  progress  for  which  the  public  are  indebted 
to  the  untiring  energy  of  Mr.  Timbs.” — Atlas. 

“  There  is  not  a  more  useful  or  more  interesting  compilation  than  the  ‘  Year  Book  of 
Facts.’  .  .  .  The  discrimination  with  which  Mr.  Timbs  selects  his  facts,  and  the  admi¬ 
rable  manner  in  which  he  condenses  into  a  comparatively  short  space  all  the  salient 
features  of  the  matters  which  he  places  on  record,  are  deserving  of  great  praise.” — 
Railway  News. 

Science  and  Scripture. 

SCIENCE  ELUCIDATIVE  OF  SCRIPTURE,  AND  NOT 
ANTAGONISTIC  TO  IT  ;  being  a  Series  of  Essays  on — r. 
Alleged  Discrepancies ;  2.  The  Theory  of  the  Geologists  and 
Figure  of  the  Earth ;  3.  The  Mosaic  Cosmogony ;  4.  Miracles  in 
general — Views  of  Hume  and  Powell ;  5.  The  Miracle  of  Joshua — 
Views  of  Dr.  Colenso :  The  Supematurally  Impossible ;  6.  The 
Age  of  the  Fixed  Stars — their  Distances  and  Masses.  By  Professor 
J.  R.  Young,  Author  of  “  A  Course  of  Elementary  Mathematics,” 
&c.  &c.  Fcap.  8vo,  price  5j.  cloth  lettered^ 

“  Professor  Young’s  examination  of  the  early  verses  of  Genesis,  in  connection  with 
modern  scientific  hypotheses,  is  excellent.” — English  Churchman. 

“  Distinguished  by  the  true  spirit  of  scientific  inquiry,  by  great  knowledge,  by  keen 
logical  ability,  and  by  a  style  peculiarly  clear,  easy,  and  energetic.” — Nonconformist. 

“No  one  can  rise  from  its  perusal  without  being  impressed  with  a  sense  of  the  sin¬ 
gular  weakness  of  modern  scepticism.  Baptist  Magazine. 

“The  author  has  displayed  considerable  learning  and  critical  acumen  in  combating 
the  objections  alluded  to . The  volume  is  one  of  considerable  value,  inas¬ 

much  as  it  contains  much  sound  thought,  and  is  calculated  to  assist  the  reader  to  dis¬ 
criminate  truth  from  error,  at  least  so  far  as  a  finite  mind  is  able  to  separate  them. 
The  work,  therefore,  must  be  considered  to  be  a  valuable  contribution  to  controversial 
theological  literature.” — City  Press. 
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Geology  and  Genesis  Harmonised. 

THE  TWIN  RECORDS  of  CREATION;  or,  Geology  and 
Genesis,  their  Perfect  Harmony  and  Wonderful  Concord.  By 
George  W.  Victor  Le  Vaux.  With  numerous  Illustrations. 
Fcap.  8vo,  price  5-r.  cloth. 

“  We  can  recommend  Mr.  Le  Vaux  as  an  able  and  interesting  guide  to  a  popular 
appreciation  of  geological  science.” — Spectator. 

“The  author  combines  an  unbounded  admiration  of  science  with  an  unbounded 
admiration  of  the  Written  Record.  The  two  impulses  are  balanced  to  a  nicety  ;  and 
the  consequence  is,  that  difficulties,  which  to  minds  less  evenly  poised,  would  be 
serious,  find  immediate  solutions  of  the  happiest  kinds.” — London  Review. 

“  A  most  instructive  and  readable  book.  We  welcome  this  volume  as  aiding  in  a 
most  important  discussion,  and  commend  it  to  those  interested  in  the  subject.” — 
Evangelical  Magazine. 

“  Vigorously  written,  reverent  in  spirit,  stored  with  instructive  geological  facts,  and 
designed  to  show  that  there  is  no  discrepancy  or  inconsistency  between  the  Word  and 
the  works  of  the  Creator.  The  future  of  Nature,  in  connexion  with  the  glorious  destiny 
of  man,  is  vividly  conceived.” — Watchman. 

“  No  real  difficulty  is  shirked,  and  no  sophistry  is  left  unexposed.’' — The  Rock. 

Geology ,  Physical. 

PHYSICAL  GEOLOGY.  (Partly  based  on  Major-General 
Portlock’s  Rudiments  of  Geology.)  By  Ralph  Tate,  A.L.S., 
F.G.S.  Numerous  Woodcuts.  i2mo.  [Just  ready. 

Geology ,  Historical. 

HISTORICAL  GEOLOGY.  (Partly  based  on  Major-General 
Portlock’s  Rudiments  of  Geology.)  By  Ralph  Tate,  A.L.S., 
F.G.S.  Numerous  Woodcuts.  i2mo.  [just  ready. 

Wood-  Carving. 

INSTRUCTIONS  in  WOOD-CARVING,  for  Amateurs;  with 
Hints  on  Design.  By  A  Lady.  In  emblematic  wrapper,  hand¬ 
somely  printed,  with  Ten  large  Plates,  price  2 s.  6 d. 

“  The  handicraft  of  the  wood-carver,  so  well  as  a  book  can  impart  it,  may  be  learnt 
from  ‘  A  Lady’s  ’  publication.” — Athenceum. 

“  A  real  practical  guide.  It  is  very  complete.” — Literary  Churchman. 

“  The  directions  given  are  plain  and  easily  understood,  and  it  forms  a  very  good 
introduction  to  the  practical  part  of  the  carver’s  art.” — English  Mechanic. 

Popular  Work  on  Painting. 

PAINTING  POPULARLY  EXPLAINED;  with  Historical 
Sketches  of  the  Progress  of  the  Art.  By  Thomas  John  Gullick, 
Painter,  and  John  Timbs,  F.  S.A.  Second  Edition,  revised  and 
enlarged.  With  Frontispiece  and  Vignette.  In  small  8vo,  6s.  cloth. 

***  This  Work  has  been  adopted  as  a  Prize-book  in  the  Schools 
of  Art  at  South  Kensington. 

“  A  work  that  may  be  advantageously  consulted.  Much  may  be  learned,  even  by 
those  who  fancy  they  do  not  require  to  be  taught,  from  the  careful  perusal  of  this 
unpretending  but  comprehensive  treatise.  ” — A  rt  Journal. 

“  A  valuable  book,  which  supplies  a  want.  It  contains  a  large  amount  of  original 
matter,  agreeably  conveyed,  and  will  be  found  of  value,  as  well  by  the  young  artist 
seeking  information  as  by  the  general  reader.  We  give  a  cordial  welcome  to  the  book, 
and  augur  for  it  an  increasing  reputation.” — Builder. 

“This  volume  is  one  that  we  can  heartily  recommend  to  all  who  are  desirous  of 
understanding  what  they  admire  in  a  good  painting.” — Daily  News. 
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Delamotte!  s  Works  on  Illumination  &  Alphabets. 

A  PRIMER  OF  THE  ART  OF  ILLUMINATION  ;  for  the 
use  of  Beginners  :  with  a  Rudimentary  Treatise  on  the  Art,  Prac¬ 
tical  Directions  for  its  Exercise,  and  numerous  Examples  taken 
from  Illuminated  MSS.,  printed  in  Gold  and  Colours.  By  F.  Dela¬ 
motte.  Small  4to,  price  9-r.  Elegantly  bound,  cloth  antique. 

“  A  handy  book,  beautifully  illustrated  ;  the  text  of  which  is  well  written,  and  cal¬ 
culated  to  be  useful.  .  .  .  The  examples  of  ancient  MSS.  recommended  to  the  student, 
which,  with  much  good  sense,  the  author  chooses  from  collections  accessible  to  all,  are 
selected  with  judgment  and  knowledge,  as  well  as  taste.” — Athenaum. 

ORNAMENTAL  ALPHABETS,  ANCIENT  and  MEDIAEVAL  ; 
from  the  Eighth  Century,  with  Numerals  ;  including  Gothic, 
Church-Text,  large  and  small,  German,  Italian,  Arabesque,  Initials 
for  Illumination,  Monograms,  Crosses,  &c.  &c.,  for  the  use  of 
Architectural  and  Engineering  Draughtsmen,  Missal  Painters, 
Masons,  Decorative  Painters,  Lithographers,  Engravers,  Carvers, 
&c.  &c.  & c.  Collected  and  engraved  by  F.  Delamotte,  and 
printed  in  Colours.  Royal  8vo,  oblong,  price  4 s.  cloth. 

“A  well-known  engraver  and  draughtsman  has  enrolled  in  this  useful  book  the 
result  of  many  years’  study  and  research.  For  those  who  insert  enamelled  sentences 
round  gilded  chalices,  who  blazon  shop  legends  over  shop-doors,  who  letter  church 
walls  with  pithy  sentences  from  the  Decalogue,  this  book  will  be  useful.” — A  thetuzum. 

EXAMPLES  OF  MODERN  ALPHABETS,  PLAIN  and  ORNA¬ 
MENTAL  ;  including  German,  Old  English,  Saxon,  Italic,  Per¬ 
spective,  Greek,  Hebrew,  Court  Hand,  Engrossing,  Tuscan, 
Riband,  Gothic,  Rustic,  and  Arabesque ;  with  several  Original 
Designs,  and  an  Analysis  of  the  Roman  and  Old  English  Alpha¬ 
bets,  large  and  small,  and  Numerals,  for  the  use  of  Draughtsmen, 
Surveyors,  Masons,  Decorative  Painters,  Lithographers,  Engravers, 
Carvers,  &c.  Collected  and  engraved  by  F.  Delamotte,  and 
printed  in  Colours.  Royal  8vo,  oblong,  price  4J.  cloth. 

“  To  artists  of  all  classes,  but  more  especially  to  architects  and  engravers,  this  very 
handsome  book  will  be  invaluable.  There  is  comprised  in  it  every  possible  shape  into 
which  the  letters  of  the  alphabet  and  numerals  can  be  formed,  and  the  talent  which 
has  been  expended  in  the  conception  of  the  various  plain  and  ornamental  letters  is 
wonderful.” — Standard. 

MEDIAEVAL  ALPHABETS  AND  INITIALS  FOR  ILLUMI¬ 
NATORS.  By  F.  Delamotte,  Illuminator,  Designer,  and 
Engraver  on  Wood.  Containing  21  Plates,  and  Illuminated  Title, 
printed  in  Gold  and  Colours.  With  an  Introduction  by  J.  Willis 
Brooks.  Small  4to,  6s.  cloth  gilt. 

“  A  volume  in  which  the  letters  of  the  alphabet  come  forth  glorified  in  gilding  and 
all  the  colours  of  the  prism  interwoven  and  intertwined  and  intermingled,  sometimes 
with  a  sort  of  rainbow  arabesque.  A  poem  emblazoned  in  these  characters  would  be 
only  comparable  to  one  of  those  delicious  love  letters  symbolized  in  a  bunch  of  flowers 
well  selected  and  cleverly  arranged.  ” — Sun. 

THE  EMBROIDERER’S  BOOK  OF  DESIGN  ;  containing  Initials, 
Emblems,  Cyphers,  Monograms,  Ornamental  Borders,  Ecclesias¬ 
tical  Devices,  Mediaeval  and  Modem  Alphabets,  and  National 
Emblems.  Collected  and  engraved  by  F.  Delamotte,  and 
printed  in  Colours.  Oblong  royal  8vo,  2 s.  6d.  in  ornamental  boards. 
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AGRICULTURE,  &c. 


Youatt  and  Burris  Complete  Grazier. 

THE  COMPLETE  GRAZIER,  and  FARMER’S  and  CATTLE- 
BREEDER’S  ASSISTANT.  A  Compendium  of  Husbandry. 
By  William  Youatt,  Esq.,  V.S.  nth  Edition,  enlarged  by 
Robert  Scott  Burn,  Author  of  “The  Lessons  of  My  Farm,”  &c. 
One  large  8vo  volume,  784  pp.  with  215  Illustrations.  1  /.  is.  half-bd. 

#  CONTENTS. 


On  the  Breeding ,  Rearing,  Fattening , 
and  General  Management  of  Neat  Cattle. 
— Introductory  View  of  the  different  Breeds 
of  Neat  Cattle  in  Great  Britain. — Com¬ 
parative  View  of  the  different  Breeds  of 
Neat  Cattle. — General  Observations  on 
Buying  and  Stocking  a  Farm  with  Cattle. 
— The  Bull. — The  Cow. — Treatment  and 
Rearing  of  Calves. — Feeding  of  Calves  for 
Veal. — Steers  and  Draught  Oxen. — Graz¬ 
ing  Cattle. — Summer  Soiling  Cattle. — 
Winter  Box  and  Stall-feeding  Cattle. — 
Artificial  Food  for  Cattle.— Preparation 
of  Food. — Sale  of  Cattle. 

On  the  Economy  and  Management  of 
the  Dairy. — Milch  Kine. — Pasture  and 
other  Food  best  calculated  for  Cows,  as 
it  regards  their  Milk. — Situation  and 
Buildings  proper  for  a  Dairy,  and  the 
proper  Dairy  Utensils. — Management  of 
Milk  and  Cream,  and  the  Making  and 
Preservation  of  Butter. — Making  and  Pre¬ 
servation  of  Cheese. — Produce  of  a  Dairy. 

On  the  Breeding,  Rearing,  and  Ma¬ 
nagement  of  Farm-horses. — Introductory 
and  Comparative  View  of  the  different 
Breeds  of  Farm-horses. — Breeding  Horses, 
Cart  Stallions  and  Mares. — Rearing  and 
Training  of  Colts. — Age,  Qualifications, 
and  Sale  of  Horses. — Maintenance  and 
Labour  of  Farm-horses.  —  Comparative 
Merits  of  Draught  Oxen  and  Horses. — 
Asses  and  Mules. 

On  the  Breeding,  Rearing,  and  Fat¬ 
tening  of  Sheep. — Introductory  and  Com¬ 
parative  View  of  the  different  Breeds. — 
Merino,  or  Spanish  Sheep. — Breeding  and 
Management  of  Sheep.  —  Treatment  and 
Rearing  of  House-lambs,  F eeding  of  Sheep, 
Folding  Sheep,  Shearing  of  Sheep,  &c. 

On  the  Breeding,  Rearing,  and  Fat¬ 
tening  of  Swine. — Introductory  and  Com¬ 
parative  View  of  the  different  Breeds  of 
Swine. — Breeding  and  Rearing  of  Pigs. — 
Feeding  and  Fattening  of  Swine. — Curing 
Pork  and  Bacon. 


On  the  Diseases  of  Cattle. — Diseases 
Incident  to  Cattle. — Diseases  of  Calves. — 
Diseases  of  Horses. — Diseases  of  Sheep. — 
Diseases  of  Lambs. — Diseases  Incident  to 
Swine.  —  Breeding  and  Rearing  of  Do¬ 
mestic  Fowls,  Pigeons,  & c. — Palmipedes, 
or  Web-footed  kinds. — Diseases  of  Fowls. 

On  Farm  Offices  and  Impleme7its  of 
Husbandry. — The  Farm-house,  the  Farm¬ 
yard,  and  its  Offices.  —  Construction  of 
Ponds. — Farm  Cottages. — Farm  Imple¬ 
ments. — Steam  Cultivation. — Sowing  Ma¬ 
chines,  and  Manure  Distributors. — Steam 
Engines,  Thrashing  Machines,  Corn¬ 
dressing  Machines,  Mills,  Bruising  Ma¬ 
chines. 

On  the  Culture  and  Managemeiit  oj 
Grass  Land. — Size  and  Shape  of  Fields. 
—Fences.  —  Pasture  Land.  —  Meadow 
Land. — Culture  of  Grass  Land.  —  Hay¬ 
making.  —  Stacking  Hay. — Impediments 
to  the  Scythe  and  the  Eradication  of 
Weeds.— Paring  and  Burning. — Draining. 
Irr  iga  ti  on .  — W  arping. 

On  the  Cultivation  and  Application 
of  Grasses,  Pulse,  and  Roots. — Natural 
Grasses  usually  cultivated.  —  Artificial 
Grasses  or  Green  Crops.  —  Grain  and 
Pulse  commonly  cultivated  for  their 
Seeds,  for  their  Straw,  or  for  Green 
Forage. — Vegetables  best  calculated  for 
Animal  Food. — Qualities  and  Compara¬ 
tive  Value  of  some  Grasses  and  Roots  as 
Food  for  Cattle. 

On  Manures  in  General,  and  their 
Application  to  Grass  Land. — Vegetable 
Manures. — Animal  Manures. — Fossil  and 
Mineral  Manures.— Liquid  or  Fluid  Ma¬ 
nures. —  Composts. — Preservation  of  Ma¬ 
nures. — Application  of  Manures. — Flemish 
System  of  Manuring. — Farm  Accounts, 
and  Tables  for  Calculating  Labour  by  the 
Acre,  Rood,  &c.,  and  by  the  Day,  Week, 
Month,  &c. — Monthly  Calendar  of  Work 
to  be  done  throughout  the  Year.— Obser¬ 
vations  on  the  Weather. — Index. 


“  The  standard,  and  text-book,* with  the  farmer  and  grazier.” — Farmed s  Magazine. 
“  A  valuable  repertory  of  intelligence  for  all  who  make  agriculture  a  pursuit,  and 
especially  for  those  who  aim  at  keeping  pace  with  the  improvements  of  the  age.” — 
Bell's  Messenger. 

“  A  treatise  which  will  remain  a  standard  work  on  the  subject  as  long  as  British 
agriculture  endures.” — Mark  Lane  Express. 
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Scott  Burns  Introduction  to  Farming. 

THE  LESSONS  of  MY  FARM  :  a  Book  for  Amateur  Agricul¬ 
turists,  being  an  Introduction  to  Farm  Practice,  in  the  Culture  of 
Crops,  the  Feeding  of  Cattle,  Management  of  the  Dairy,  Poultry, 
and  Pigs,  and  in  the  Keeping  of  Farm- work  Records.  By  Robert 
Scott  Burn,  Editor  of  “The  Year-Book  of  Agricultural  Facts,” 
&c.  With  numerous  Illustrations.  Fcp.  6s.  cloth. 

“A  most  complete  introduction  to  the  whole  round  of  farming  practice.” — John 
Bull. 

“There  are  many  hints  in  it  which  even  old  farmers  need  not  be  ashamed  to 
accept.” — Morning  Herald. 

Tables  for  Land  Valuers. 

THE  LAND  VALUER’S  BEST  ASSISTANT :  being^Tables, 
on  a  very  much  improved  Plan,  for  Calculating  the  Value  of 
Estates.  To  which  are  added,  Tables  for  reducing  Scotch,  Irish, 
and  Provincial  Customary  Acres  to  Statute  Measure ;  also,  Tables 
of  Square  Measure,  and  of  the  various  Dimensions  of  an  Acre  in 
Perches  and  Yards,  by  which  the  Contents  of  any  Plot  of  Ground 
may  be  ascertained  without  the  expense  of  a  regular  Survey  ;  &c. 
By  R.  Hudson,  Civil  Engineer.  New  Edition,  with  Additions  and 
Corrections,  price  4 s.  strongly  bound. 

“This  new  edition  includes  tables  for  ascertaining  the  value  of  leases  for  any  term 
of  years ;  and  for  showing  how  to  lay  out  plots  of  ground  of  certain  acres  in  forms, 
square,  round,  &c.,  with  valuable  rules  for  ascertaining  the  probable  worth  of  standing 
timber  to  any  amount ;  and  is  of  incalculable  value  to  the  country  gentleman  and  pro¬ 
fessional  man.  ” — Farmer’s  Journal. 

The  Laws  of  Mines  and  Mining  Companies. 

A  PRACTICAL  TREATISE  on  the  LAW  RELATING  to 
MINES  and  MINING  COMPANIES.  By  Whitton  Arun- 
dell,  Attomey-at-Law.  Crown  8vo.  4s.  cloth. 

Auctioneer  s  Assistant. 

THE  APPRAISER,  AUCTIONEER,  BROKER,  HOUSE 
AND  ESTATE  AGENT,  AND  VALUER’S  POCKET  AS¬ 
SISTANT,  for  the  Valuation  for  Purchase,  Sale,  or  Renewal  of 
Leases,  Annuities,  and  Reversions,  and  of  property  generally ; 
with  prices  for  Inventories,  &c.  By  John  Wheeler,  Valuer,  &c. 
Third  Edition,  enlarged,  by  C.  NORRIS.  Royal  32mo,  strongly 
bound,  price  5 s.  {Just  published. 

“  A  neat  and  concise  book  of  reference,  containing  an  admirable  and  clearly- 
arranged  list  of  prices  for  inventories,  and  a  very  practical  guide  to  determine  the 
value  of  furniture,  &c.” — Standard,  June  27,  1871. 

The  Civil  Service  Book-keeping. 

BOOK-KEEPING  NO  MYSTERY  :  its  Principles  popularly  ex¬ 
plained,  and  the  Theory  of  Double  Entry  analysed  ;  for  the  use  of 
Young  Men  commencing  Business,  Examination  Candidates,  and 
Students  generally.  By  an  Experienced  Book-Keeper,  late  of 
H.M.  Civil  Service.  Second  Edition.  Fcp.  8vo.  price  2s.  cloth. 
“A  book  which  brings  the  so-called  mysteries  within  the  comprehension  of  the 
simplest'capaoity.” — Sunday  Times. 

“It  is  cleAr*  and  concise,  and  exactly  such  a  text-book  as  students  require.”— 
Quarterly  Journal  of  Education. 
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Text- Bo  ok  for  Architects,  Engineers ,  Surveyors , 
Land  Agents ,  Country  Gentlemen ,  drV. 

A  GENERAL  TEXT-BOOK  for  ARCHITECTS,  ENGI¬ 
NEERS,  SURVEYORS,  SOLICITORS,  AUCTIONEERS, 
LAND  AGENTS,  and  STEWARDS,  in  all  their  several  and 
varied  Professional  Occupations  ;  and  for  the  Assistance  and 
Guidance  of  Country  Gentlemen  and  others  engaged  in  the  Trans¬ 
fer,  Management,  or  Improvement  of  Landed  Property ;  together 
with  Examples  of  Villas  and  Country  Houses.  By  Edward  Ryde, 
Civil  Engineer  and  Land  Surveyor.  To  which  are  added  several 
Chapters  on  Agriculture  and  Landed  Property,  by  Professor 
Donaldson,  Author  of  several  works  on  Agriculture.  With 
numerous  Engravings,  in  one  thick  vol.  8vo,  price  1 1.  8s.  cloth. 


CONTENTS. 


Arithmetic. 

Plane  and  Solid  Geometry. 
Mensuration. 

Trigonometry. 

Conic  Sections. 

Land  Measuring. 

Land  Surveying. 

Levelling. 

Plotting. 

Computation  of  Areas. 

Copying  Maps. 

Railway  Surveying. 

Colonial  Surveying. 
Hydraulics  in  connection 
with  Drainage,  Sewerage, 
and  Water  Supply. 


Timber  Measuring. 

Artificers’  Work. 

Valuation  of  Estates. 

Valuation  of  Tillage  and  Tenant 
Right. 

Valuation  of  Parishes. 

Builders’  Prices. 

Dilapidations  and  Nuisances. 

The  Law  relating  to  Appraisers  and 
Auctioneers. 

Landlord  and  Tenant. 

Tables  of  Natural  Sines  and  Co¬ 
sines  ;  for  Reducing  Links  into 
Feet,  &c.  &c. 

Stamp  Laws. 

Examples  of  Villas,  &c. 


To  which  are  added  Fourteen  Chapters 
ON  LANDED  PROPERTY.  By  Professor  Donaldson. 

Chap.  I. — Landlord  and  Tenant :  their  Position  and  Connections. 

Chap.  II. — Lease  of  Land,  Conditions  and  Restrictions;  Choice  of  Tenant, 

and  Assignation  of  the  Deed. 

Chap.  III. — Cultivation  of  Land,  and  Rotation  of  Crops. 

Chap.  IV. — Buildings  necessary  on  Cultivated  Lands  :  Dwelling-houses, 
Farmeries,  and  Cottages  for  Labourers. 

Chap.  V. — Laying  out  Farms,  Roads,  Fences,  and  Gates. 

Chap.  VI. — Plantations,  Young  and  Old  Timber. 

Chap.  VII. — Meadows  and  Embankments,  Beds  of  Rivers,  Water  Courses, 
and  Flooded  Grounds. 

Chap.  VIII. — Land  Draining,  Opened  and  Covered  :  Plan,  Execution,  and 
Arrangement  between  Landlord  and  Tenant. 

Chap.  IX. — Minerals,  Working,  and  Value. 

Chap.  X. — Expenses  of  an  Estate. 

Chap.  XI. — Valuation  of  Landed  Property ;  of  the  Soil,  of  Houses,  of  Woods, 
of  Minerals,  of  Manorial  Rights,  of  Royalties,  and  of  Fee 
Farm  Rents. 

Chap.  XII. — Land  Steward  and  Farm  Bailiff :  Qualifications  and  Duties. 

Chap.  XIII. — Manor  Bailiff,  Woodreeve,  Gardener,  and  Gamekeeper  :  their 
Position  and  Duties. 

Chap.  XIV. — Fixed  Days  of  Audit :  Half-yearly  Payments  of  Rents,  Form  of 
Notices,  Receipts,  and  of  Cash  Books,  General  Map  of  Es¬ 
tates,  &c. 
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(C  No  Englishman  ought  to  be  without  thj's  book: 

EVERY  MAN’S  OWN  LAWYER;  a  Handy-Book  of  the  Prin¬ 
ciples  of  Law  and  Equity.  By  A  Barrister.  8th  Edition, 
carefully  revised,  including  a  Summary  of  the  New  Bankruptcy 
Laws,  the  Fraudulent  Debtors  Act,  the  Reported  Cases  of  the 
Courts  of  Law  and  Equity,  &c.  With  Notes  and  References  to  the 
Authorities.  i2mo,  price  6s.  8d.  (saved  at  every  consultation), 
strongly  bound. 

Comprising  the  Rights  and  Wrongs  of  Individuals ,  Mercantile  and  Com¬ 
mercial  Law ,  Criminal  Law ,  Parish  Law ,  County  Court  Laifr, 
Game  and  Fishery  Laws,  Poor  Men's  Lawsypts. 

THE  LAWS  OF 


Bankruptcy. 

Bills  of  Exchange. 
Contracts  and  Agreements. 
Copyright. 

Dower  and  Divorce. 
Elections  and  Registration. 
Insurance. 

Libel  and  Slander. 


Landlord  and  Tenant. 

Master  and  Servant. 

Workmen  and  Apprentices. 
Heirs,  Devisees,  and  Legatees. 
Husband  and  Wife. 

Executors  and  Trustees, 
v  Guardian  and  Ward. 

<  Married  Women  and  Infants. 
v  PartnerX  and  Agents. 

Lender  and  Borrower. 

Debtor  and  Creditor, 
Purchaser  and  Vendor. 
Companies  and  Associations. 
Friendly  Societies. 


Mortgages. 

Settlements. 

Stock  Exchange  Practice. 
Trade  Marks  and  Patents. 
Trespass,  Nuisances,  etc. 
Transfer  of  Land,  etc. 
Warranty. 

Wills  and  Agreements,  etc. 

Law  for 

Clergymen,  Churchwardens. 
Medical  Practitioners,  &c. 
Bankers. 

Farmers. 

Contractors. 

Stock  and  Share  Brokers. 
Sportsmen  and  Gamekeepers. 
Farriers  and  Horse-Dealers. 
Auctioneers,  House-Agents. 
Innkeepers,  &c. 

Pawnbrokers. 

Surveyors. 

Railways  and  Carriers. 

&c.  &c. 


“  No  Englishman  ought  to  be  without  this  booh .  .  .  any  person  perfectly  unin¬ 
formed  on  legal  matters,  who  may  require  sound  information  on  unknown  law  points, 
will,  by  reference  to  this  book,  acquire  the  necessary  information  ;  and  thus  on  many 
occasions  save  the  expense  and  loss  of  time  of  a  visit  to  a  lawyer.” — Engineer,  Jan. 
28,  1870. 

“  It  is  a  complete  code  of  English  Law,  written  in  plain  language  which  all  can 
understand  .  .  .  should  be  in  the  hands  of  every  business  man,  and  all  who  wish  to 
abolish  lawyers’  bills.” — Weekly  Times,  March  6,  1870. 

“  With  the  volume  before  us  in  hand,  a  man  may,  in  nine  cases  out  of  ten,  decide 
his  own  course  of  action,  learn  how  to  proceed  for  redress  of  wrongs,  or  recovery  of 
rights,  and  save  his  pocket  from  the  dreaded  consultation  fees  and  the  incalculable 
bills  of  costs.” — Civil  Service  Gazette,  May  23,  1868. 

“  We  have  found  it  highly  satisfactory  as  a  work  of  authority  and  reference,  and  a 
handy-book  of  information.  There  is  abundance  of  cheap  and  safe  law  in  this  work 
for  all  who  want  it.” — Rock,  May  26,  1868. 

“  A  useful  and  concise  epitome  of  the  law,  compiled  with  considerable  care.” — Law 
Magazine. 

“  What  it  professes  to  be — a  complete  epitome  of  the  laws  of  this  country,  thoroughly 
intelligible  to  non-professional  readers.  The  book  is  a  handy  one  to  have  in  readi¬ 
ness  when  some  knotty  point  requires  ready  solution.” — Bell's  Life. 


Bradbury,  Evans,  &  Co.,  Printers,  Whitefriars,  London. 
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.)P(C  Sound  applied  to  the  purposes  of  the  Architect  and  Builder. 
yX  $  .  By  T.  Roger  Smith,  M.R.I.B.A.,  Architect.  Illustrated.  Is.  6d. 
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^CARPENTRY  AND  JOINERY \ 


and  Thomas  Tredgold,  C.E.  Illustrated.  Is.  6d. 


^  ciples  of,  deduced  from  the  Works  of  the  late  Professor 


Elementary  Prin- 

te  Professor  Robison, 


CARPENTRY  AND  JOINERY.  Atlas  of  17  Plates 

”V  to  accompany  and  illustrate  the  foregoing  book.  4to,  4s.  6d. 


CONSTRUCTION  OF  ROOFS,  Treatise  on  the,  as 

regards  Carpentry  and  Joinery.  Deduced  from  the  Works  of 
Robison,  Price,  and  Tredgold.  Illustrated.  Is.  6d. 


^  QUANTITIES  AND  MEASUREMENTS ,  how  to  Cal- 

culate  and  Take  them  in  Bricklayers’,  Masons’,  Plasterers’, 
yjjc  ^Plumbers’,  Painters’,  Paperhangers’,  Gilders’,  Smiths’,  Car- 
.  penters’  and  Joiners’  work.  With  Rules  f  r  Abstracting  and 
Xa-  Hints  for  Preparing  a  Bill  of  Quantities,  &c.  &c.  By  A.  C. 
Beaton,  Architect  and  Surveyor.  New  and  enlarged  Edition. 
Illustrated.  Is.  6d. 


ARCHITECTURAL  MODELLING  IN  PAPER ,  the 


Art  of.  By  T.  A.  Richardson,  Architect.  Plates.  Is.  6d. 


r1>  VITRUVIUS'  ARCHITECTURE.  Translated  from  the 

fXX  Latin  by  Joseph  Gwilt,  F.S. A.,  F.R.A.S.  Plates.  5s. 


GRECIAN  ARCHITECTURE,  an  Inquiry  into  the 

Principles  of  Beauty  in ;  with  an  Historical  View  of  the  Rise 
and  Progress  of  the  Art  in  Greece;  being  a  Supplement  to 
Vitruvius’  Architecture.  By  the  Earl  of  Aberdeen.  Is. 

***  With  “  Vitruvius ,”  in  one  vol.,  cloth  boards ,  7s. 


DWELLING-HOUSES,  a  Rudimentary  Treatise  on 
the  Erection  of,  illustrated  by  a  Perspective  View,  Plans,  Eleva¬ 
tions,  and  Sections  of  a  pair  of  semi-detached  Villas,  with  the 
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Specification,  Quantities,  and  Estimates.  By  S.  H.  Brooks, 
Architect.  New  Edition,  with  Additions.  Plates.  2s.  6d. 


MATHEMATICAL  INSTRUMENTS ,  a  Treatise  on; 

in  which  their  Construction,  and  the  Methods  of  Testing,  Ad¬ 
justing,  and  Using  them  are  concisely  explained.  By  J.  F. 
Heather,  M.A.,  of  the  Royal  Military  Academy,  Woolwich. 
Illustrated.  Is.  6d. 
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MECHANICAL  ENGINEERING,  &c, 


MECHANICS ,  Rudimentary  Treatise  on ;  being  a-con- 

cise  Exposition  of  the  General  Principles  of  Mechanical  Science, 
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and  their  Applications.  By  C.  Tomlinson. 


PNEUMATICS ,  for  tbe  Use  of  Beginners. 

Tomlinson.  Illustrated.  Is.  6d. 
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Illustrated.  Is.  6d. 
By  Charles 


MARINE  ENGINES  AND  STEAM  VESSELS, 

with  Practical  ^Remarks  on  the  Screw  and  Propelling  Power.  By 
Robert  Murray,  C.E.,  Engineer-Surveyor  to  the  Board  of  Trade. 
Fifth  Edition,  revised  and  enlarged.  Illustrated.  3s. 

THE  POWER  OF  WATER,  as  applied  to.  drive  Flour 

SV;; j  Mills,  and  to  give  motion  to  Turbines  and  other  Hydrostatic 
Engines.  By  J.  Glynn,  F.R.S.,  &c.  New  Edition,  Illustrated.  2s. 


CRANES,  the  Construction  of,  and  other  Machinery  for  SJp 
Raising  Heavy  Bodies  for  the  Erection  of  Buildings,  and  for 
Hoisting  Goods.  By  Joseph  Glynn,  F.R.S.,  &c.  Illustrated.  Is. 

THE  STEAM  ENGINE,  a  Rudimentary  Treatise  on. 

By  Dr.  Lardner.  Illustrated.  Is. 

THE  STEAM  ENGINE,  a  Treatise  on  the  Mathe- 

matical  Theory  of,  with  Rules  at  length,  and  Examples  for  the  use 
of  Practical  Men.  By  T.  Baker,  C.E.  Illustrated.  Is. 


STEAM  BOILERS :  their  Construction  and  Manage¬ 

ment.  By  R.  Armstrong,  C.E.  Illustrated.  Is.  6d. 
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of  the  Construction, 
numerous  Examples  of  Modern  Machinery 
of  Manufacture.  By  C.  D.  Abel,  C.E.  Is 
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MECHANISM,  the  Elements  of;  elucidating  the  Scien 
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ihines,  by  T.  Baker,  C.E. ;  and  Remarks 
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&Kc'L>L 


‘VA-S 

I  Hf (cteio 


lf3t 

x 


DER'S  MANUAL ;  Instructions 

taking,  Mounting,  Alloying,  Turning, 
With  numerous  Tables  and  Notes  on 
s.  By  W.  Graham.  Illustrated.  2s.  6d. 
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otive  Engines,  Floating  Docks,  Bridges, 
By  J.  G.  Winton.  Illustrated.  3s. 
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